TOWN OF ARLINGTON 
MASSACHUSETTS 

Bid #12-49 

INVITATION FOR BID 

AIR CONDITIONING TOWER REPLACEMENT/CENTRAL SCHOOL BLDG. 


Sealed bids are invited and will be received by the Town Manager, Town of Arlington, Massachusetts, until 10:00 A.M., 
Thursday, December 20, 2012 at the Office of the Purchasing Agent, Town Hall, Arlington, Massachusetts, at which time 
and place in the Town Hall they will be publicly opened and read aloud. 

Every bid shall be accompanied by a BID DEPOSIT in the form of a BID BOND OR CASH, OR A CERTIFIED CHECK, 
OR TREASURER'S OR CASHIER’S CHECK. The amount of such bid deposit shall be FIVE PERCENT (5%) of the value 
of the bid. 

Specifications and proposal forms will be available at the Office of the Purchasing Agent/Town Manager’s Office at the 
above-mentioned address on Wednesday December 5, 2012 

All bids must be in sealed envelopes plainly marked: 

BID #12-49 AIR CONDITIONIGN TOWER REPLACEMENT/CENTRAL SCHOOL BLDG. 

A Pre-bid Site Visit will be held on Wednesday December 12, 2012 @ 10:00 A.M. at the Central School Bldg., 20 
Academy Street. Arlington. MA. All Prospective Bidders are encouraged to attend. 


A Performance Bond in the amount of $ 50% of the total dollar award is required. 

A Payment Bond in the amount of $ 50% of the total dollar award is required. 

Attention is called to the fact that minimum wage rates and health and welfare and pension fund contributions are 
established for this contract and are a part of the specifications. 

Work under this contract shall be governed by MGL Ch.149, Sec.44A-J. 

The conditions of employment as set forth in Sections 26 to 27D and 27F of Chapter 149 of the General Laws, as 
amended, shall prevail in the execution of the work under this contract. 

Bids to receive consideration must be in the hands of the Purchasing Agent or his authorized representative not later than 
the day and hour above mentioned. 

The Town Manager reserves the right to cancel any invitation for bids, to reject in whole or in part any and all bids, when it 
is deemed in the best interest of the Town of Arlington to do so. 

TOWN OF ARLINGTON 


December 5, 2012 


Adam W. Chapdelaine 
Town Manager 






BID PROPOSAL FORM 


BID #12-49 

PROJECT: AIR CONDITIONING TOWER REPLACEMENT/CENTRAL SCHOOL BLDG. 

20 ACADEMY STREET 
ARLINGTON, MA 02476 

DATE: THURSDAY DECEMBER 20, 2012 @ 10:00 A.M. 

Pursuant to and in compliance with the proposed Contract Documents dated December 5, 2012 relating to the above 
referenced project, the undersigned, hereby proposes and agrees to furnish all labor and materials and perform all work 
within the time stated and in strict accordance with the proposed Contract Documents, and addenda thereto, for Air 
Conditioning Tower Replacement/Central School Bldg, as follows: 

1. Air Conditioning Tower Replacement/Central School Bldg. 

All labor services, materials, tools, equipment and supervision necessary for the 
Completion of the entire project and as stated in the Specifications, or properly inferable there from, all in 
accordance with the Contract Documents. Bid price must also include the price of a performance and 
payment bond supplied by an acceptable carrier. 


ADDENDA: 


$. 


TOTAL BID PRICE 


FIRM NAME 
ADDRESS 


PHONE NO. _ 

FAX NO. _ 

AUTHORIZED SIGNATURE 
PRINT AUTHORIZED NAME 


CERTIFICATE OF NON-COLLUSION 


The undersigned certifies under penalties of perjury that this bid or proposal has been made and 
submitted in good faith and without collusion or fraud with any other person. As used in this 
certification, the word “person” shall mean any natural person, business, partnership, corporation, 
union, committee, club or other organization, entity, or group of individuals. 


(Signature of individual submitting bid or proposal) 


(Name of individual submitting bid or proposal) 


Name of Business 


Date 


Pursuant to M.G.L. Chapter 62C, Section 49A, I certify under the penalties of periurv that I have complied with all laws of 
the commonwealth relating to taxes, reporting of employees and contractors, and withholding and remitting child support. 


Social Security Number or Signature of Individual or Responsible 

Federal Identification Number Corporate Officer and Title 


NON-COLLUSION FORMS 
MUST BE SIGNED AND 

SUBMITTED WITH BID 






OSHA TRAINING 


The undersigned hereby certifies that it is able to furnish labor that can work in harmony 
with all other elements of labor employed or to be employed on the work; that all 
employees to be employed at the worksite will have successfully completed a course in 
construction safety and health approved by the United States Occupational Safety and 
Health Administration that is a t least 10 hours in duration at the time the employee begins 
work and who shall furnish documentation of successful completion of said course with 
the first certified payroll report for each employee; and that it will comply folly with all 
laws and regulations applicable to awards made subject to section forty-four A of Chapter 
149 of the General Laws. 


Signature: 

Title: 


Date: 




SPECIFICATIONS 


Replace the existing Baltimore Aircoil Tower with an exact replacement Baltimore Aircoil Tower or approved 
equal. It is assumed that the flanges on the building side of the tower piping are in good condition. If flanges are 
not in reusable condition, weld on 2 new flanges. 

Tower will be provided with: 

• Galvanized Intake Sound Attenuation 

• Sound Attenuation on Discharge Air Encased in Galvanized Steel 

• Electric Water Level Control Package 

• Heavy Gauge G-235 Galvanized Steel Construction 

• 330 GPM Rated 

• 15 BP Tower Fan Motor for Inverter Duty 

• New 6" Flanged Isolation Valve with Actuator 

All rigging to be included. 

Removal and disposal of the old tower is included. 

Tower will be started and checked for proper operation. 

Contractor will provide for electrical permit. 

Install new 60 amp 3 phase discomiect will be provided. 

Disconnect & reconnect existing conduit. 
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From: "MA Prevailing Wage" <prevailingwages@state.ma.us> 

To: dlanziiiotti@town.arlington.ma.us 

Date: 12/04/2012 05:01 PM 

Subject: Prevailing wage schedule for Wage Request number :20121204-065 


To view and print Weekly Payroll & Compliance Forms 
Click on www.mass.qov/dols/pw 

PLEASE NOTE: The attached Prevailing Wage Schedule is valid for 90 days. 

An Awarding Authority should re-request an up to date Prevailing Wage 
Schedule if it has NOT opened bids or selected a contractor within 90 
days of the issuance date of the attached prevailing wage schedule. 

* NEW - Effective 3/18/10, prevailing wage schedules will include 
apprentice wages (expressed as a dollar figure) including the required 
benefits pursuant to the prevailing wage law. Apprentice wages shall be 
no less than the published amounts. Contractors that provide health and 
welfare, pension or supplemental unemployment benefits to apprentices, 
may deduct the amount of those benefit contributions from the published 
wages. For further details please see DOS Opinion Letter PW 2010-03- 
03.16.10(Dated March 18,2010)at www.mass.qov/dols . 

*For MULTI-YEAR projects bid on or after 8/8/08, Awarding Authorities 
must request an Annual Update to this Prevailing Wage Schedule each year 
for the duration of the project, no later than two weeks before the 
anniversary date of the execution of the general contract. Annual updates 
are not required for projects that last LESS THAN ONE YEAR. 

*For CM AT RISK projects (bid pursuant to GL C.149A), Awarding 
Authorities should request a Prevailing Wage Schedule NOT sooner than 90 
days before the earlier of: (a) the execution date of the GMP Amendment, 
or (b) the bid opening date for the FIRST "fast-track" Trade Contractor 
scope of work (e.g., site work, etc.). For MULTI-YEAR CM AT RISK projects 
bid on or after 8/8/08, Awarding Authorities also must request an Annual 
Update to this prevailing wage schedule each year for the duration of the 
project. 

Request Prevailing Wage Rates online at: www.mass.gov/dols . 


THIS IS A SYSTEM-GENERATED EMAIL. PLEASE DO NOT REPLY TO THIS EMAIL. TO 
CONTACT DLS REGARDING PREVAILING WAGE MATTERS CALL 617.626.6953 


APPROVAL/DENIAL COMMENTS 


This e-mail message, including any attachments, is for the sole use of 


http://10.100.0.50/WorldClient.dll?Session=ARZDZJF&View=Message&Print=Yes&Nu... 12/6/2012 
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the intended recipient(s) and may contain confidential and privileged 
information. Any unauthorized review, use, disclosure, or distribution is 
strictly prohibited and may be the subject of legal action. If you are 
not the intended recipient, please contact the sender by reply e-mail and 
destroy all copies of the original message. Thank you. 

Attachments: 

File: 20121204-065.pdf Size: 166k Content Type: application/pdf 
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DEV ALL. PATRICK 

Governor 

TIMOTHY P. MURRAY 
Lt Governor 


THE COMMONWEALTH OF MASSACHUSETTS 
EXECUTIVE OFFICE OF LABOR AND WORKFORCE DEVELOPMENT 
DEPARTMENT OF LABOR STANDARDS 

Prevailing Wage Rates 

As determined by the Director under the provisions of the 
Massachusetts General Laws, Chapter 149, Sections 26 to 27H 


JOANNE F. GOLDSTErN 

Secretary 

HEATHER E ROWE 


Awarding Authority: Town of Arlington 

Contract Number: 12-49 City/Town: ARLINGTON 

Description of Work: Air Conditioning Tower Replacement / Central School Building - Remove Existing Tower and Replace with new 

AC Tower as per specifications and requirements 


Job Location: 


20 Academy Street 


Information about Prevailing Wage Schedules for Awarding Authorities and Contractors 

• This wage schedule applies only to the specific project referenced at the top of this page and uniquely identified by the “Wage 
Request Number” on all pages of this schedule. 

• Awarding authorities must request an updated wage schedule from the Department of Labor Standards (“DLS”) if it has not 
opened bids or selected a contractor within 90 days of the date of issuance of the wage schedule. 

• The wage schedule shall be incoiporated in any advertisement or call for bids for the project as required by M.G.L. c. 149, § 
27. Once a contractor has been selected by the awarding authority, the wage schedule shall be made a part of the contract for that 
project. The wage schedule must be posted in a conspicuous place at the work site during the life of the project in accordance with 
M.G.L. c. 149, § 27. The wages listed on the wage schedule must be paid to employees performing construction work on the 
project regardless of whether they are employed by the prime contractor, a filed sub-bidder, or any sub-contractor. 

• All apprentices must be registered with the Massachusetts Division of Apprenticeship Training (DAT) in order to be paid at 
the lower apprentice rates. All apprentices must keep his/her apprentice identification card on his/her person during all work 
hours. If a worker is not registered with DAT, he/she must be paid the "total rate" listed on the wage schedule regardless of 
experience or skills. 

• The wage rates will remain in effect for the duration of the project, except in the case of multi-year public construction 
projects. For construction projects lasting longer than one year, awarding authorities must request an updated wage schedule. 
Awarding authorities are required to request these updates no later than two weeks before the anniversary of the date the contract 
was executed by the awarding authority and the general contractor. Contractors are required to obtain the wage schedules from 
awarding authorities, and to pay no less than these rates to covered workers. The annual update requirement is not applicable to 
27F “rental of equipment” contracts. 

• Every contractor or subcontractor which performs construction work on the project is required to submit weekly payroll 
reports directly to the awarding authority and keep them on file for three years. Each weekly payroll report must contain: the 
employee’s name, address, occupational classification, hours worked, and wages paid. Do not submit weekly payroll reports to 
DLS. A sample of a payroll reporting form may be obtained at http://wwnv.mass.gov/dols/pw. 

• Contractors with questions about the wage rates or classifications included on the wage schedule have an affirmative 
obligation to inquire with DLS at (617) 626-6953. 

• Employees not receiving the prevailing wage rate set forth on the wage schedule may report the violation to the Fair Labor 
Division of the office of the Attorney General at (617) 727-3465. 

• Failure of a contractor or subcontractor to pay the prevailing wage rates listed on the wage schedule to all employees who 
perform construction work on the project is a violation of the law and subjects the contractor or subcontractor to civil and criminal 
penalties. 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

Construction 







(2 AXLE) DRIVER - EQUIPMENT 

12/01/2012 

$31.55 

$8.91 

$8.00 

$ 0.00 

$48.46 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 






(3 AXLE) DRIVER - EQUIPMENT 

12/01/2012 

$31.62 

$8.91 

$8.00 

$0.00 

$48.53 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 






(4 & 5 AXLE) DRIVER - EQUIPMENT 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2012 

$31.74 

$8.91 

$8.00 

$0.00 

$48.65 

ADS/SUBMERSIBLE PILOT 

PILE DRIVER LOCAL 56 CLONE I) 

08/01/2012 

$82.32 

$9.80 

$17.67 

$0.00 

$109.79 

08/01/2013 

$85.47 

$9.80 

$17.67 

$0.00 

$112.94 


08/01/2014 

$88.62 

$9.80 

$17.67 

$0.00 

$116.09 


08/01/2015 

$91.77 

$9.80 

$17.67 

$0.00 

$119.24 

AIR TRACK OPERATOR 

12/01/2012 

$33.05 

$7.10 

$12.45 

$0.00 

$52.60 

LABORERS-ZONE I 

06/01/2013 

$33.80 

$7.10 

$12.45 

$0.00 

$53.35 


12/01/2013 

$34.55 

$7.10 

$12.45 

$0.00 

$54.10 


06/01/2014 

$35.30 

$7.10 

$12.45 

$0.00 

$54.85 


12/01/2014 

$36.05 

$7.10 

$12.45 

$0.00 

$55.60 


06/01/2015 

$36.80 

$7.10 

$12.45 

$0.00 

$56.35 


12/01/2015 

$37.55 

$7.10 

$12.45 

$0.00 

$57.10 


06/01/2016 

$38.30 

$7.10 

$12.45 

$0.00 

$57.85 


12/01/2016 

$39.30 

$7.10 

$12.45 

$0.00 

$58.85 

For apprentice rates see "Apprentice- LABORER" 







ASBESTOS REMOVER - PIPE / MECH. EQUIPT. 

ASBESTOS WORKERS LOCAL 6 (BOSTON) 

12/01/2012 

$29.08 

$10.40 

$5.95 

$0.00 

$45.43 

06/01/2013 

$29.88 

$10.40 

$5.95 

$0.00 

$46.23 


12/01/2013 

$30.68 

$10.40 

$5.95 

$0.00 

$47.03 


06/01/2014 

$31.58 

$10.40 

$5.95 

$0.00 

$47.93 


12/01/2014 

$32.48 

$10.40 

$5.95 

$0.00 

$48.83 


06/01/2015 

$33.43 

$10.40 

$5.95 

$0.00 

$49.78 


12/01/2015 

$34.38 

$10.40 

$5.95 

$0.00 

$50.73 

ASPHALT RAKER 

LABORERS - ZONE I 

12/01/2012 

$32.55 

$7.10 

$12.45 

$0.00 

$52.10 


06/01/2013 

$33.30 

$7.10 

$12.45 

$0.00 

$52.85 


12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 

$53.60 


06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 

$54.35 


12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 

$55.10 


06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 

$55.85 


12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 

$56.60 


06/01/2016 

$37.80 

$7.10 

$12.45 

$0.00 

$57.35 


12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 







ASPHALT/CONCRETE/CRUSHER PLANT-ON SITE 

OPERATING ENGINEERS LOCAL 4 

12/01/2012 

$40.09 

$10.00 

$13.02 

$ 0.00 

$63.11 


06/01/2013 

$40.87 

$10.00 

$13.02 

$0.00 

$63.89 


12/01/2013 

$41.65 

$10.00 

$13.02 

$0.00 

$64.67 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 
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Classification Effective Date Base Wage Health Pension Su PP lemei >tal Total Rate 

____ _Unemployment 


BACKHOE/FRONT-END LOADER 

OPERA TING ENGINEERS LOCAL 4 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 

12/01/2012 

06/01/2013 

12/01/2013 

$40.09 

$40.87 

$41.65 

$10.00 

$10.00 

$10.00 

$13.02 

$13.02 

$13.02 

$0.00 

$0.00 

$0.00 

$63.11 

$63.89 

$64.67 

BARCO-TYPE JUMPING TAMPER 

12/01/2012 

$32.55 

$7.10 

$12.45 

$0.00 

$52.10 

LABORERS - ZONE 1 

06/01/2013 

$33.30 

$7.10 

$12.45 

$0.00 

$52.85 


12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 

$53.60 


06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 

$54.35 


12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 

$55.10 


06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 

$55.85 


12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 

$56.60 


06/01/2016 

$37.80 

$7.10 

$12.45 

$0.00 

$57.35 


12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 

BLOCK PAVER, RAMMER / CURB SETTER 

12/01/2012 

$33.05 

$7.10 

$12.45 

$0.00 

$52.60 

LABORERS - ZONE 1 


06/01/2013 

$33.80 

$7.10 

$12.45 

$0.00 

$53.35 


12/01/2013 

$34.55 

$7.10 

$12.45 

$0.00 

$54.10 


06/01/2014 

$35.30 

$7.10 

$12.45 

$0.00 

$54.85 


12/01/2014 

$36.05 

$7.10 

$12.45 

$0.00 

$55.60 


06/01/2015 

$36.80 

$7.10 

$12.45 

$0.00 

$56.35 


12/01/2015 

$37.55 

$7.10 

$12.45 

$0.00 

$57.10 


06/01/2016 

$38.30 

$7.10 

$12.45 

$0.00 

$57.85 


12/01/2016 

$39.30 

$7.10 

$12.45 

$0.00 

$58.85 

For apprentice rates sec "Apprentice- LABORER" 

BOILER MAKER 

01/01/2010 

$37.70 

$6.97 

$11.18 

$0.00 

$55.85 

BOILERMAKERS LOCAL 29 


Apprentice - BOILERMAKER - Local 29 
Effective Date - 01/01/2010 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

65 

$24.51 

$6.97 

$11.18 

$0.00 

$42.66 

2 

65 

$24.51 

$6.97 

$11.18 

$0.00 

$42.66 

3 

70 

$26.39 

$6.97 

$11.18 

$0.00 

$44.54 

4 

75 

$28.28 

$6.97 

$11.18 

$0.00 

$46.43 

5 

80 

$30.16 

$6.97 

$11.18 

$0.00 

$48.31 

6 

85 

$32.05 

$6.97 

$11.18 

$0.00 

$50.20 

7 

90 

$33.93 

$6.97 

$11.18 

$0.00 

$52.08 

8 

95 

$35.82 

$6.97 

$11.18 

$0.00 

$53.97 

(Notes: 







Apprentice to Journeyworker Ratio: 1:5 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

BRICK/STONE/ARTIFICIAL MASONRY (INCL. MASONRY 

08/01/2012 

$47.41 

$10.18 

$17.25 

$0.00 

$74.84 

WATERPROOFING) 

02/01/2013 

$47.99 

$10.18 

$17.25 

$0.00 

$75.42 

BR1CKMYF.RS LOCAL 3 (BOSTON) 

08/01/2013 

$48.89 

$10.18 

$17.32 

$0.00 

$76.39 


02/01/2014 

$49.45 

$10.18 

$17.32 

$0.00 

$76.95 


08/01/2014 

$50.35 

$10.18 

$17.39 

$0.00 

$77.92 


02/01/2015 

$50.91 

$10.18 

$17.39 

$0.00 

$78.48 


08/01/2015 

$51.81 

$10.18 

$17.46 

$0.00 

$79.45 


02/01/2016 

$52.38 

$10.18 

$17.46 

$0.00 

$80.02 


08/01/2016 

$53.28 

$10.18 

$17.54 

$0.00 

$81.00 


02/01/2017 

$53.85 

$10.18 

$17.54 

$0.00 

$81.57 


Apprentice - BRICK/PLASTER/CEMENT MASON - Local 3 Boston 

Effective Date - 08/01/2012 

Step percent Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$23.71 

$10.18 

$17.25 

$0.00 

$51.14 

2 

60 


$28.45 

$10.18 

$17.25 

$0.00 

$55.88 

3 

70 


$33.19 

$10.18 

$17.25 

$0.00 

$60.62 

4 

80 


$37.93 

$10.18 

$17.25 

$0.00 

$65.36 

5 

90 


$42.67 

$10.18 

$17.25 

$0.00 

$70.10 

Effective Date - 

Step percent 

02/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$24.00 

$10.18 

$17.25 

$0.00 

$51.43 

2 

60 


$28.79 

$10.18 

$17.25 

$0.00 

$56.22 

3 

70 


$33.59 

$10.38 

$17.25 

$0.00 

$61.02 

4 

80 


$38.39 

$10.18 

$17.25 

$0.00 

$65.82 

5 

90 


$43.19 

$10.18 

$17.25 

$0.00 

$70.62 

| Notes: 

-- 

— 

--- 

--- 

---- 

' --- 

1 


Apprentice to Journcyworker Ratio:!:5 


BULLDOZER/GRADER/SCRAPER 

OPERATING ENGINEERS LOCAL 4 

For apprentice rates see "Apprentice- OPERATING ENGINEERS” 

12/01/2012 

06/01/2013 

12/01/2013 

$39.72 

$40.49 

$41.27 

$10.00 

$10.00 

$10.00 

$13.02 

$13.02 

$13.02 

$0.00 

$0.00 

$0.00 

$62.74 

$63.51 

$64.29 

CAISSON & UNDERPINNING BOTTOM MAN 

LABORERS - FOUNDATION AND MARINE 

12/01/2011 

$32.80 

$7.10 

$12.60 

$0.00 

$52.50 

CAISSON & UNDERPINNING LABORER 

LABORERS - FOUNDATION AND MARINE 

12/01/2011 

$31.65 

$7.10 

$12.60 

$0.00 

$51.35 

CAISSON & UNDERPINNING TOP MAN 

LABORERS - FOUNDATION AND MARINE 

12/01/2011 

$31.65 

$7.10 

$12.60 

$0.00 

$51.35 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Unemployment 


Total Rate 


CARBIDE CORE DRILL OPERATOR 

12/01/2012 

$32.55 

$7.10 

$12.45 

$0.00 

$52.10 

LABORERS - ZONE 1 


06/01/2013 

$33.30 

$7.10 

$12.45 

$0.00 

$52.85 


12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 

$53.60 


06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 

$54.35 


12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 

$55.10 


06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 

$55.85 


12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 

$56.60 


06/01/2016 

$37.80 

$7.10 

$12.45 

$0.00 

$57.35 


12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 

$58.35 

For apprentice Tates see "Apprentice-LABORER" 

CARPENTER 

03/01/2012 

$33.03 

$9.80 

$15.61 

$0.00 

$58.44 

CARPENTERS -ZONE 2 (Eastern Massachusetts) 


Apprentice - CARPENTER - Zone 2 Eastern MA 

Effective Date - 03/01/2012 

Step percent Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 

50 


$16.52 

$9.80 

$1.57 

$0.00 


$27.89 


2 

60 


$19.82 

$9.80 

$1.57 

$0.00 


$31.19 


3 

70 


$23.12 

$9.80 

$10.90 

$0.00 


$43.82 


4 

IS 


$24.77 

$9.80 

$10.90 

$0.00 


$45.47 


5 

80 


$26.42 

$9.80 

$12.47 

$0.00 


$48.69 


6 

80 • ' 


$26.42 

$9.80 

$12.47 

$0.00 


$48.69 


7 

90 


$29.73 

$9.80 

$14.04 

$0.00 


$53.57 


8 

90 


$29.73 

$9.80 

$14.04 

$0.00 


$53.57 


iNotes: 

1 

*««—* 



'*■'*** ******~* — 




j 


1 

Apprentice to Journeyworker Ratio: 1:5 

— 

— —- 

— 

— 

-- 


-^ 


CEMENT MASONRY/PLASTERING 

BRICKLAYERS LOCAL 3 (BOSTON) 


08/01/2012 

02/01/2013 

$42.42 

$42.87 

$10.50 

$10.50 

$18.61 

$18.61 

$1.30 

$1.30 


$72.83 

$73.28 




08/01/2013 

$43.62 

$10.50 

$18.61 

$1.30 


$74.03 




02/01/2014 

$44.05 

$10.50 

$18.61 

$1.30 


$74.46 




08/01/2014 

$44.80 

$10.50 

$18.61 

$1.30 


$75.21 




02/01/2015 

$45.23 

$10.50 

$18.61 

$1.30 


$75.64 




08/01/2015 

$45.98 

$10.50 

$18.61 

$1.30 


$76.39 




02/01/2016 

$46.43 

$10.50 

$18.61 

$1.30 


$76.84 




08/01/2016 

$47.18 

$10.50 

$18.61 

$1.30 


$77.59 




02/01/2017 

$47.63 

$10.50 

$18.61 

$1.30 


$78.04 
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Classification 



Effective Date Base Wage 

Health 

Pension Supplemental To(a!Rate 

Unemployment 

Apprentice - CEMENT MASONRY/PLASTERING - Eastern Mass 





Effective Date - 

Step percent 

08/01/2012 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$21.21 

$10.50 

$12.11 

$1.30 

$45.12 

2 

60 


$25.45 

$10.50 

$13.61 

$1.30 

$50.86 

3 

65 


$27.57 

$10.50 

$14.61 

$1.30 

$53.98 

4 

70 


$29.69 

$10.50 

$15.61 

$1.30 

$57.10 

5 

75 


$31.82 

$10.50 

$16.61 

$1.30 

$60.23 

6 

80 


$33.94 

$10.50 

$17.61 

$1.30 

$63.35 

7 

90 


$38.18 

$10.50 

$18.61 

$1.30 

$68.59 

Effective Date - 

Step percent 

02/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$21.44 

$10.50 

$12.11 

$1.30 

$45.35 

2 

60 


$25.72 

$10.50 

$13.61 

$1.30 

$51.13 

3 

65 


$27.87 

$10.50 

$14.61 

$1.30 

$54.28 

4 

70 


$30.01 

$10.50 

$15.61 

$1.30 

$57.42 

5 

75 


$32.15 

$10.50 

$16.61 

$1.30 

$60.56 

6 

80 


$34.30 

$10.50 

$17.61 

$1.30 

$63.71 

7 

90 


$38.58 

$10.50 

$18.61 

$1.30 

$68.99 

jNotes: 

1 

Steps are 6000 hours 





| 

Apprentice to Journeyworkcr Ratio: 1:3 

-- 

— 

--- 

-- 

- ! 


CHAIN SAW OPERATOR 

LABORERS - ZONE 1 

12/01/2012 

$32.55 

$7.10 

$12.45 

$ 0.00 

$52.10 


06/01/2013 

$33.30 

$7.10 

$12.45 

$0.00 

$52.85 


12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 

$53.60 


06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 

$54.35 


12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 

$55.10 


06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 

$55.85 


12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 

$56.60 


06/01/2016 

$37.80 

$7.10 

$12.45 

$0.00 

$57.35 


12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 







CLAM SHELLS/SLURRY BUCKETS/HEADING MACHINES 

12/01/2012 

$41.09 

$10.00 

$13.02 

$0.00 

$64.11 

OPERATING ENGINEERS LOCAL 4 

06/01/2013 

$41.87 

$10.00 

$13.02 

$0.00 

$64.89 


12/01/2013 

$42.65 

$10.00 

$13.02 

$0.00 

$65.67 

For apprentice rales see "Apprentice- OPERATING ENGINEERS" 







COMPRESSOR OPERATOR 

12/01/2012 

$28.17 

$10.00 

$13.02 

$0.00 

$51.19 

OPERATING ENGINEERS LOCAL 4 

06/01/2013 

$28.72 

$10.00 

$13.02 

$0.00 

$51.74 


12/01/2013 

$29.27 

$10.00 

$13.02 

$0.00 

$52.29 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







DELEADER (BRIDGE) 

07/01/2012 

$44.51 

$7.80 

$15.10 

$0.00 

$67.41 

PAINTERS LOCAL 35 - ZONE 2 

01/01/2013 

$45.01 

$7.80 

$15.60 

$0.00 

$68.41 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Unemplovment 


Total Rate 


Apprentice - PAINTER Local 35 - BRIDGES/TANKS 


Effective Date - 07/01/2012 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 50 

$22.26 

$7.80 

$0.00 

$0.00 


$30.06 


2 55 

$24.48 

$7.80 

$3.38 

$0.00 


$35.66 


3 60 

$26.71 

$7.80 

$3.69 

$0.00 


$38.20 


4 65 

$28.93 

$7.80 

$4.00 

$0.00 


$40.73 


5 70 

$31.16 

$7.80 

$13.26 

$0.00 


$52.22 


6 75 

$33.38 

$7.80 

$13.56 

$0.00 


$54.74 


7 80 

$35.61 

$7.80 

$13.87 

$0.00 


$57.28 


8 90 

$40.06 

$7.80 

$14.49 

$0.00 


$62.35 


Effective Date - 01/01/2013 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 50 

$22.51 

$7.80 

$0.00 

$0.00 


$30.31 


2 55 

$24.76 

$7.80 

$3.52 

$0.00 


$36.08 


3 60 

$27.01 

$7.80 

$3.84 

$0.00 


$38.65 


4 65 

$29.26 

$7.80 

$4.16 

$0.00 


$41.22 


5 70 

$31.51 

$7.80 

$13.68 

$0.00 


$52.99 


6 75 

$33.76 

$7.80 

$14.00 

$0.00 


$55.56 


7 80 

$36.01 

$7.80 

$14.32 

$0.00 


$58.13 


8 90 

$40.51 

$7.80 

$14.96 

$0.00 


$63.27 


j Notes: 

— 

— 

— 

— 

— 

-, 


Steps are 750 hrs. 






J 


Apprentice to Journeyworker Ratio:l:l 

— —-- 

-—- 

— 

— 

-- 

-- 


DEMO: ADZEMAN 

LABORERS - ZONE 1 

12/01/2011 

$31.80 

$7.10 

$12.45 

$0.00 


$51.35 

For apprentice rates see "Apprentice- LABORER” 








DEMO: BACKHOE/LOADER/HAMMER OPERATOR 
LABORERS - ZONE 1 

12/01/2011 

$32.80 

$7.10 

$12.45 

$0.00 


$52.35 

For apprentice rates see "Apprentice- LABORER" 








DEMO: BURNERS 

LABORERS - ZONE 1 

12/01/2011 

$32.55 

$7.10 

$12.45 

$0.00 


$52.10 

For apprentice rates see "Apprentice- LABORER" 








DEMO: CONCRETE CUTTER/SAWYER 

LABORERS - ZONE 1 

12/01/2011 

$32.80 

$7.10 

$12.45 

$0.00 


$52.35 

For apprentice rates see "Apprentice- LABORER" 








DEMO: JACKHAMMER OPERATOR 

LABORERS - ZONE 1 

12/01/2011 

$32.55 

$7.10 

$12.45 

$0.00 


$52.10 

For apprentice rates see "Apprentice- LABORER 1 ' 








DEMO: WRECKING LABORER 

LABORERS - ZONE 1 

12/01/2011 

$31.80 

$7.10 

$12.45 

$0.00 


$51.35 

For apprentice rates see "Apprentice- LABORER” 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

DIRECTIONAL DRILL MACHINE OPERATOR 

12/01/2012 

$39.72 

$10.00 

$13.02 

$0.00 

$62.74 

OPERATING ENGINEERS LOCAL 4 

06/01/2013 

$40.49 

$10.00 

$13.02 

$0.00 

$63.51 


12/01/2013 

$41.27 

$10.00 

$13.02 

$0.00 

$64.29 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







DIVER 

PILE DRIVER LOCAL 56 (ZONE 1) 

08/01/2012 

$54.88 

$9.80 

$17.67 

$0.00 

$82.35 

08/01/2013 

$56.98 

$9.80 

$17.67 

$0.00 

$84.45 


08/01/2014 

$59.08 

$9.80 

$17.67 

$0.00 

$86.55 


08/01/2015 

$61.18 

$9.80 

$17.67 

$0.00 

$88.65 

DIVER TENDER 

PILE DRIVER LOCAL 56 (ZONE 1) 

08/01/2012 

$54.88 

$9.80 

$17.67 

$0.00 

$82.35 

08/01/2013 

$56.98 

$9.80 

$17.67 

$0.00 

$84.45 


08/01/2014 

$59.08 

$9.80 

$17.67 

$0.00 

$86.55 


08/01/2015 

$61.18 

$9.80 

$17.67 

$0.00 

$88.65 

DIVER TENDER (EFFLUENT) 

PILE DRIVER LOCAL 56 (ZONE 1) 

08/01/2012 

$58.80 

$9.80 

$17.67 

$17.67 

$0.00 

$86.27 

08/01/2013 

$61.05 

$9.80 

$0.00 

$88.52 


08/01/2014 

$63.30 

$9.80 

$17.67 

$0.00 

$90.77 


08/01/2015 

$65.55 

$9.80 

$17.67 

$0.00 

$93.02 

DIVER/SLURRY (EFFLUENT) 

PILE DRIVER LOCAL 56 (ZONE 1) 

08/01/2012 

$82.32 

$9.80 

$17.67 

$17.67 

$0.00 

$0.00 

$109.79 

08/01/2013 

$85.47 

$9.80 

$112.94 


08/01/2014 

$88.62 

$9.80 

$17.67 

$0.00 

$116.09 


08/01/2015 

$91.77 

$9.80 

$17.67 

$0.00 

$119.24 

ELECTRICIAN 

09/01/2012 

$42.81 

$13.00 

$14.13 

$0.00 

$69.94 

ELECTRICIANS LOCAL 103 

03/01/2013 

$43.52 

$13.00 

$14.16 

$0.00 

$70.68 


09/01/2013 

$44.20 

$13.00 

$14.18 

$0.00 

$71.38 


03/01/2014 

$44.92 

$13.00 

$14.20 

$0.00 

$72.12 


09/01/2014 

$45.60 

$13.00 

$14.22 

$0.00 

$72.82 


03/01/2015 

$46.32 

$13.00 

$14.24 

$0.00 

$73.56 


09/01/2015 

$47.27 

$13.00 

$14.27 

$0.00 

$74.54 


03/01/2016 

$48.23 

$13.00 

$14.30 

$0.00 

$75.53 
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Classification Effective Date Base Wage Health Pension Supplemental Total Rate 

Unemployment 


Apprentice- ELECTRICIAN - Local 103 


Effective Date - 
Step percent 

09/01/2012 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

40 


$17.12 

$13.00 

$0.51 

$0.00 

$30.63 

2 

40 


$17.12 

$13.00 

$0.51 

$0.00 

$30.63 

3 

45 


$19.26 

$13.00 

$10.52 

$0.00 

$42.78 

4 

45 


$19.26 

$13.00 

$10.52 

$0.00 

$42.78 

5 

50 


$21.41 

$13.00 

$10.84 

$0.00 

$45.25 

6 

55 


$23.55 

$13.00 

$11.18 

$0.00 

$47.73 

7 

60 


$25.69 

$13.00 

$11.50 

$0.00 

$50.19 

8 

65 


$27.83 

$13.00 

$11.84 

$0.00 

$52.67 

9 

70 


$29.97 

$13.00 

$12.16 

$0.00 

$55.13 

10 

75 


$32.11 

$13.00 

$12.49 

$0.00 

$57.60 

Effective Date - 

Step percent 

03/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rale 

1 

40 


$17.41 

$13.00 

$0.52 

$0.00 

$30.93 

2 

40 


$17.41 

$13.00 

$0.52 

$0.00 

$30.93 

3 

45 


$19.58 

$13.00 

$10.53 

$0.00 

$43.11 

4 

45 


$19.58 

$13.00 

$10.53 

$0.00 

$43.11 

5 

50 


$21.76 

$13.00 

$10.85 

$0.00 

$45.61 

6 

55 


$23.94 

$13.00 

$11.19 

$0.00 

$48.13 

7 

60 


$26.11 

$13.00 

$11.51 

$0.00 

$50.62 

8 

65 


$28.29 

$13.00 

$11.85 

$0.00 

$53.14 

9 

70 


$30.46 

$13.00 

$12.17 

$0.00 

$55.63 

10 

75 


$32.64 

$13.00 

$12.51 

$0.00 

$58.15 

— „ 

- —™, . 

„— - - - 

—, --- —_ 

-_- 

- — -- 

— 



Notes: : 

App Prior 1/1/03; 30/35/40/45/50/55/65/70/75/80 


Apprentice to Journeyrvorker Ratio:2:3*** 

ELEVATOR CONSTRUCTOR 01/01/2012 $52.45 $8.78 $6.96 $0.00 $68.19 

ELEVATOR CONSTRUCTORS LOCAL 4 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - ELEVATOR CONSTRUCTOR - Local 4 


Effective Date - 01/01/2012 





Supplemental 




Step percent 

Apprentice Base Wage Health 

Pension 

Unemployment 

Total Rate 


1 50 


$26.23 

$8.78 

$0.00 

$0.00 


$35.01 


2 55 


$28.85 

$8.78 

$6.96 

$0.00 


$44.59 


3 65 


$34.09 

$8.78 

$6.96 

$0.00 


$49.83 


4 70 


$36.72 

$8.78 

$6.96 

$0.00 


$52.46 


5 80 


$41.96 

$8.78 

$6.96 

$0.00 


$57.70 


{Notes: 






rAW-* " 

i 

i 


Steps 1-2 are 6 mos.; Steps 3-5 are 1 year 






1 

1 


Apprentice to Journeyworker Ratio:l:l 

--— — 

“ 

™.w « "" 

w ”' w 

v V,T 

'*'• *' r wr " ^ 



ELEVATOR CONSTRUCTOR HELPER 

ELEVATOR CONSTRUCTORS LOCAL 4 


01/01/2012 

$38.59 

$8.78 

$6.96 

$0.00 


$54.33 

FENCE & GUARD RAIL ERECTOR 


12/01/2012 

$32.55 

$7.10 

$12.45 

$0.00 


$52.10 

LABORERS-ZONE I 


06/01/2013 

$33.30 

$7.10 

$12.45 

$0.00 


$52.85 



12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 


$53.60 



06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 


$54.35 



12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 


$55.10 



06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 


$55.85 



12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 


$56.60 



06/01/2016 

$37.80 

$7.10 

$12.45 

$0.00 


$57.35 



12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 


$58.35 

For apprentice rates see "Apprentice- LABORER" 









FIELD ENG.INST.PERSON-BLDG, SITE, HVY/HWY 


11/01/2012 

$38.26 

$10.00 

$12.65 

$0.00 


$60.91 

OPERATING ENGINEERS LOCAL 4 


05/01/2013 

$38.87 

$10.00 

$12.65 

$0.00 


$61.52 



11/01/2013 

$39.63 

$10.00 

$12.65 

$0.00 


$62.28 



05/01/2014 

$40.40 

$10.00 

$12.65 

$0.00 


$63.05 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 









FIELD ENG.PARTY CHIEF-BLDG,SITE,HVY/HWY 


11/01/2012 

$39.66 

$10.00 

$12.65 

$0.00 


$62.31 

OPERATING ENGINEERS LOCAL 4 


05/01/2013 

$40.28 

$10.00 

$12.65 

$0.00 


$62.93 



11/01/2013 

$41.05 

$10.00 

$12.65 

$0.00 


$63.70 



05/01/2014 

$41.82 

$10.00 

$12.65 

$0.00 


$64.47 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 









FIELD ENG.ROD PERSON-BLDG,SITE,HVY/HWY 


11/01/2012 

$21.18 

$10.00 

$12.65 

$0.00 


$43.83 

OPERATING ENGINEERS LOCAL 4 


05/01/2013 

$21.54 

$10.00 

$12.65 

$0.00 


$44.19 



11/01/2013 

$22.00 

$10.00 

$12.65 

$0.00 


$44.65 



05/01/2014 

$22.45 

$10.00 

$12.65 

$0.00 


$45.10 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

FIRE ALARM INSTALLER 

09/01/2012 

$42.81 

$13.00 

$34.13 

$0.00 

$69.94 

ELECTRICIANS LOCAL 103 

03/01/2013 

$43.52 

$13.00 

$14.16 

$0.00 

$70.68 


09/01/2013 

$44.20 

$13.00 

$14.18 

$0.00 

$71.38 


03/01/2014 

$44.92 

$13.00 

$14.20 

$0.00 

$72.12 


09/01/2014 

$45.60 

$13.00 

$14.22 

$0.00 

$72.82 


03/01/2015 

$46.32 

$13.00 

$14.24 

$0.00 

$73.56 


09/01/2015 

$47.27 

$13.00 

$14.27 

$0.00 

$74.54 


03/01/2016 

$48.23 

$13.00 

$14.30 

$0.00 

$75.53 

For apprentice rates see "Apprentice- ELECTRICIAN" 







FIRE ALARM REPAIR / MAINTENANCE 

09/01/2012 

$32.11 

$13.00 

$12.49 

$0.00 

$57.60 

/ COMMISSIONING£Z£cra/CL4Att 




$12.51 

$0.00 


LOCAL 103 

03/01/2013 

$32.64 

$13.00 

$58.15 


09/01/2013 

$33.15 

$13.00 

$12.52 

$0.00 

$58.67 


03/01/2014 

$33.69 

$13.00 

$12.54 

$0.00 

$59.23 


09/01/2014 

$34.20 

$13.00 

$12.56 

$0.00 

$59.76 


03/01/2015 

$34.74 

$13.00 

$12.57 

$0.00 

$60.31 


09/01/2015 

$35.45 

$13.00 

$12.59 

$0.00 

$61.04 


03/01/2016 

$36.17 

$13.00 

$12.62 

$0.00 

$61.79 

For apprentice rates see "Apprentice- TELECOMMUNICATIONS TECHNICIAN" 







FIREMAN (ASST. ENGINEER) 

12/01/2012 

$33.61 

$10.00 

$13.02 

$0.00 

$56.63 

OPERATING ENGINEERS LOCAL 4 

06/01/2013 

$34.26 

$10.00 

$13.02 

$0.00 

$57.28 


12/01/2013 

$34.92 

$10.00 

$13.02 

$0.00 

$57.94 

For apprentice rates see "Apprentice- OPERATING ENGINEERS” 







FLAGGER & SIGNALER 

12/01/2012 

$20.50 

$7.10 

$12.45 

$0.00 

$40.05 

LABORERS-ZONE 1 







06/01/2013 

$20.50 

$7.10 

$12.45 

$0.00 

$40.05 


12/01/2013 

$20.50 

$7.10 

$12.45 

$0.00 

$40.05 


06/01/2014 

$20.50 

$7.10 

$12.45 

$0.00 

$40.05 


12/01/2014 

$20.50 

$7.10 

$12.45 

$0.00 

$40.05 


06/01/2015 

$20.50 

$7.10 

$12.45 

$0.00 

$40.05 


12/01/2015 

$20.50 

$7.10 

$12.45 

$0.00 

$40.05 


06/01/2016 

$20.50 

$7.10 

$12.45 

$0.00 

$40.05 


12/01/2016 

$20.50 

$7.10 

$12.45 

$0.00 

$40.05 

For apprentice rates see "Apprentice-LABORER" 







FLOORCOVERER 

03/01/2012 

$37.20 

$9.80 

$16.61 

$0.00 

$63.61 


FLOORCOVERERS LOCAL 2168 ZONE 1 


Issue Date: 12/04/2012 
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Classification 


Effective Date Base Wage 

Health 

Pension Sa PP Icmental Total Rate 

Unemployment 

Apprentice - FLOORCOVERER - Local 2168 Zone I 





Effective Date - 03/01/2012 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 

$18.60 

$9.80 

$1.79 

$0.00 

$30.19 

2 

55 

$20.46 

$9.80 

$1.79 

$0.00 

$32.05 

3 

60 

$22.32 

$9.80 

$11.24 

$0.00 

$43.36 

4 

65 

$24.18 

$9.80 

$11.24 

$0.00 

$45.22 

5 

70 

$26.04 

$9.80 

$13.03 

$0.00 

$48.87 

6 

75 

$27.90 

$9.80 

$13.03 

$0.00 

$50.73 

7 

80 

$29.76 

$9.80 

$14.82 

$0.00 

$54.38 

8 

85 

$31.62 

$9.80 

$14.82 

$0.00 

$56.24 

j Notes: 

Steps are 750 hrs. 





~~ """j 

Apprentice to Journcyworkcr Ratio: 1:1 

—- — - 

*'**'“'“ ' ' 


——-* — —— 

--—- 


PORK LIFT/CHERRY PICKER 12/01/2012 $40.09 $10.00 $13.02 $0.00 $63.11 

OPERATING ENGINEERS LOCAL 4 

06/01/2013 $40.87 $10.00 $13.02 $0.00 $63.89 

12/01/2013 $41.65 $10.00 $13.02 $0.00 $64.67 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 


GENERATOR/LIGHTING PLANT/HEATERS 12/01/2012 $28.17 $10.00 $13.02 $0.00 $51.19 

OPERATING ENGINEERS LOCAL 4 

06/01/2013 $28.72 $10.00 $13.02 $0.00 $51.74 

12/01/2013 $29.27 $10.00 $13.02 $0.00 $52.29 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 


GLAZIER (GLASS PLANK/ArR BARRIER/INTERIOR 
SYSTEMS) 

GLAZIERS LOCAL 3S (ZONE 2) 


07/01/2012 $34.51 $7.80 $14.60 $0.00 $56.91 

01/01/2013 $35.51 $7.80 $14.60 $0.00 $57.91 


Issue Date: 12/04/2012 
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Classification 



Effective Date Base Wage 

Health 

Pension S «PP lcmental Total Rate 

Unemployment 

Apprentice - GLAZIER. - Local 35 Zone 2 
Effective Date - 07/01/2012 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$17.26 

$7.80 

$0.00 

$0.00 

$25.06 

2 

55 


$18.98 

$7.80 

$3.25 

$0.00 

$30.03 

3 

60 


$20.71 

$7.80 

$3.54 

$0.00 

$32.05 

4 

65 


$22.43 

$7.80 

$3.84 

$0.00 

$34.07 

5 

70 


$24.16 

$7.80 

$12.83 

$0.00 

$44.79 

6 

75 


$25.88 

$7.80 

$13.13 

$0.00 

$46.81 

7 

80 


$27.61 

$7.80 

$13.42 

$0.00 

$48.83 

8 

90 


$31.06 

$7.80 

$14.01 

$0.00 

$52.87 

Effective Date - 

Step percent 

01/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$17.76 

$7.80 

$0.00 

$0.00 

$25.56 

2 

55 


$19.53 

$7.80 

$3.25 

$0.00 

$30.58 

3 

60 


$21.31 

$7.80 

$3.54 

$0.00 

$32.65 

4 

65 


$23.08 

$7.80 

$3.84 

$0.00 

$34.72 

5 

70 


$24.86 

$7.80 

$12.83 

$0.00 

$45.49 

6 

75 


$26.63 

$7.80 

$13.13 

$0.00 

$47.56 

7 

80 


$28.41 

$7.80 

$13.42 

$0.00 

$49.63 

8 

90 


$31.96 

$7.80 

$14.01 

$0.00 

$53.77 

jNotes: 

1 

Steps are 750 hrs. 






Apprentice to Journeyworker Ratio:l:l 

--—-— 

—■ -- — 

-™ — 

-— —-* 

—- 


HOISTING ENGINEER/CRANES/GRADALLS 

12/01/2012 

$40.09 

$10.00 

$13.02 

$0.00 

$63.11 

OPERATING ENGINEERS LOCAL 4 

06/01/2013 

$40.87 

$10.00 

$13.02 

$0.00 

$63.89 


12/01/2013 

$41.65 

$10.00 

$13.02 

$0.00 

$64.67 


Issue Date: 12/04/2012 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Unemployment 


Total Bate 


Apprentice - OPERATING ENGINEERS - Local 4 


Effective Date - 

Step percent 

12/01/2012 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

55 


$22.05 

$10.00 

$0.00 

$0.00 

$32.05 

2 

60 


$24.05 

$10.00 

$13.02 

$0.00 

$47.07 

3 

65 


$26.06 

$10.00 

$13.02 

$0.00 

$49.08 

4 

70 


$28.06 

$10.00 

$13.02 

$0.00 

$51.08 

5 

75 


$30.07 

$10.00 

$13.02 

$0.00 

$53.09 

6 

80 


$32.07 

$10.00 

$13.02 

$0.00 

$55.09 

7 

85 


$34.08 

$10.00 

$13.02 

$0.00 

$57.10 

8 

90 


$36.08 

$10.00 

$13.02 

$0.00 

$59.10 

Effective Date - 

Step percent 

06/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

55 


$22.48 

$10.00 

$0.00 

$0.00 

$32.48 

2 

60 


$24.52 

$10.00 

$13.02 

$0.00 

$47.54 

3 

65 


$26.57 

$10.00 

$13.02 

$0.00 

$49.59 

4 

70 


$28.61 

$10.00 

$13.02 

$0.00 

$51.63 

5 

75 


$30.65 

$10.00 

$13.02 

$0.00 

$53.67 

6 

80 


$32.70 

$10.00 

$13.02 

$0.00 

$55.72 

7 

85 


$34.74 

$10.00 

$13.02 

$0.00 

$57.76 

8 

90 


$36.78 

$10.00 

$13.02 

$0.00 

$59.80 



HVAC (DUCTWORK) 

SHEETMETAl WORKERS LOCAL 17-A 

For apprentice rates see "Apprentice- SHEET METAL WORKER" 

HVAC (ELECTRICAL CONTROLS) 

ELECTRICIANS LOCAL 103 


For apprentice rates see "Apprentice- ELECTRICIAN” 


HVAC (TESTING AND BALANCING - AIR) 

SHEETMETAL WORKERS LOCAL 17-A 

For apprentice rates see "Apprentice- SHEET METAL WORKER" 

HVAC (TESTING AND BALANCING - WATER) 

PIPEFITTERS LOCAL 537 

For apprentice rates see "Apprentice- PIPEFITTER" or "PLUMBER/PIPEFITTER" 


08/01/2012 

$41.10 

$9.82 

$18.24 

$2.08 

$71.24 

02/01/2013 

$42.35 

$9.82 

$18.24 

$2.11 

$72.52 

09/01/2012 

$42.81 

$13.00 

$14.13 

$0.00 

$69.94 

03/01/2013 

$43.52 

$13.00 

$14.16 

$0.00 

$70.68 

09/01/2013 

$44.20 

$13.00 

$14.18 

$0.00 

$71.38 

03/01/2014 

$44.92 

$13.00 

$14.20 

$0.00 

$72.12 

09/01/2014 

$45.60 

$13.00 

$14.22 

$0.00 

$72.82 

03/01/2015 

$46.32 

$13.00 

$14.24 

$0.00 

$73.56 

09/01/2015 

$47.27 

$13.00 

$14.27 

$0.00 

$74.54 

03/01/2016 

$48.23 

$13.00 

$14.30 

$0.00 

$75.53 

08/01/2012 

$41.10 

$9.82 

$18.24 

$2.08 

$71.24 

02/01/2013 

$42.35 

$9.82 

$18.24 

$2.11 

$72.52 

09/01/2012 

$48.09 

$8.75 

$14.39 

$0.00 

$71.23 

03/01/2013 

$49.34 

$8.75 

$14.39 

$0.00 

$72.48 


Issue Date: 12/04/2012 


Wage Request Number: 20121204-065 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Unemployment 


Total Rate 


HVAC MECHANIC 

PIPEFflTERSLOCAL 537 

For apprentice rates see "Apprentice- PIPEFITTER" or "PLUMBER/PIPEFITTER" 

09/01/2012 

03/01/2013 

$48.09 

$49.34 

$8.75 

$8.75 

$14.39 

$14.39 

$0.00 

$0.00 

$71.23 

$72.48 

HYDRAULIC DRILLS 

12/01/2012 

$33.05 

$7.10 

$12.45 

$0.00 

$52.60 

LABORERS - ZONE 1 


06/01/2013 

$33.80 

$7.10 

$12.45 

$0.00 

$53.35 


12/01/2013 

$34.55 

$7.10 

$12.45 

$0.00 

$54.10 


06/01/2014 

$35.30 

$7.10 

$12.45 

$0.00 

$54.85 


12/01/2014 

$36.05 

$7.10 

$12.45 

$0.00 

$55.60 


06/01/2015 

$36.80 

$7.10 

$12.45 

$0.00 

$56.35 


12/01/2015 

$37.55 

$7.10 

$12.45 

$0.00 

$57.10 


06/01/2016 

$38.30 

$7.10 

$12.45 

$0.00 

$57.85 


12/01/2016 

$39.30 

$7.10 

$12.45 

$0.00 

$58.85 

For apprentice rates see "Apprentice- LABORER" 

INSULATOR (PIPES & TANKS) 

09/01/2012 

$41.46 

$10.65 

$11.50 

$0.00 

$63.61 

ASBESTOS WORKERS LOCAL 6 (BOSTON) 


09/01/2013 

$43.06 

$10.65 

$11.50 

$0.00 

$65.21 


09/01/2014 

$45.06 

$10.65 

$11.50 

$0.00 

$67.21 


Apprentice - ASBESTOS INSULA TOR (Pipes & Tanks) - Local 6 Boston 

Effective Date - 09/01/2012 

Step percent Apprentice Base Wage Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 50 

$20.73 $10.65 

$8.60 

$0.00 


$39.98 

2 60 

$24.88 $10.65 

$9.18 

$0.00 


$44.71 

3 70 

$29.02 $10.65 

$9.76 

$0.00 


$49.43 

o 

00 

$33.17 $10.65 

$10.34 

$0.00 


$54.16 

Effective Date - 09/01/2013 



Supplemental 



Step percent 

Apprentice Base Wage Health 

Pension 

Unemployment 

Total Rate 

1 50 

$21.53 $10.65 

$8.60 

$0.00 


$40.78 

2 60 

$25.84 $10.65 

$9.18 

$0.00 


$45.67 

3 70 

$30.14 $10.65 

$9.76 

$0.00 


$50.55 

4 80 

$34.45 $10.65 

$10.34 

$0.00 


$55.44 

__ _ ___ __ __, 

,__ __„ ___ __« 

_ __ „~v 

^ 


__, 

jNotes: 





| 

Steps are 1 year 





| 

Apprentice to Journeyworker Ratio:l:4 

IRONWORKER/WELDER 

09/16/2012 $38.98 

$7.70 

$18.35 

$0.00 

$65.03 

IRONWORKERS LOCAL 7 (BOSTONAREA) 







03/16/2013 $40.23 

$7.70 

$18.35 

$0.00 

$66.28 
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Classification 


Effective Date Base Wage 

Health 

Pension Su PP lera ™‘ a ‘ Total Rate 

Unemployment 

Apprentice - IRONWORKER - Local 7 Boston 





Effective Date - 

09/16/2012 



Supplemental 


Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

60 

$23.39 

$7.70 

$18.35 

$0.00 

$49.44 

2 

70 

$27.29 

$7.70 

$18.35 

$0.00 

$53.34 

3 

75 

$29.24 

$7.70 

$18.35 

$0.00 

$55.29 

4 

80 

$31.18 

$7.70 

$18.35 

$0.00 

$57.23 

5 

85 

$33.13 

$7.70 

$18.35 

$0.00 

$59.18 

6 

90 

$35.08 

$7.70 

$18.35 

$0.00 

$61.13 

Effective Date - 

03/16/2013 



Supplemental 


Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

60 

$24.14 

$7.70 

$18.35 

$0.00 

$50.19 

2 

70 

$28.16 

$7.70 

$18.35 

$0.00 

$54.21 

3 

75 

$30.17 

$7.70 

$18.35 

$0.00 

$56.22 

4 

80 

$32.18 

$7.70 

$18.35 

$0.00 

$58.23 

5 

85 

$34.20 

$7.70 

$18.35 

$0.00 

$60.25 

6 

90 

$36.21 

$7.70 

$18.35 

$0.00 

$62.26 

_ __ 

_ __ 

________— 

— -- 

— - — 

—.— — .. — 

. ., 


Notes: 

** Structural 1:6; Ornamental 1:4 


Apprentice to Journeyworker Ratio:** 

JACKHAMMER & PAVING BREAKER OPERATOR 

12/01/2012 

$32.55 

$7.10 

$12.45 

$0.00 

$52.10 

LABORERS - ZONE 1 

06/01/2013 

$33.30 

$7.10 

$12.45 

$0.00 

$52.85 


12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 

$53.60 


06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 

$54.35 


12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 

$55.10 


06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 

$55.85 


12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 

$56.60 


06/01/2016 

$37.80 

$7.10 

$12.45 

$0.00 

$57.35 


12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 







LABORER 

12/01/2012 

$32.30 

$7.10 

$12.45 

$0.00 

$51.85 

LABORERS - ZONE 1 

06/01/2013 

$33.05 

$7.10 

$12.45 

$0.00 

$52.60 


12/01/2013 

$33.80 

$7.10 

$12.45 

$0.00 

$53.35 


06/01/2014 

$34.55 

$7.10 

$12.45 

$0.00 

$54.10 


12/01/2014 

$35.30 

$7.10 

$12.45 

$0.00 

$54.85 


06/01/2015 

$36.05 

$7.10 

$12.45 

$0.00 

$55.60 


12/01/2015 

$36.80 

$7.10 

$12.45 

$0.00 

$56.35 


06/01/2016 

$37.55 

$7.10 

$12.45 

$0.00 

$57.10 


12/01/2016 

$38.55 

$7.10 

$12.45 

$0.00 

$58.10 


Issue Date: 12/04/2012 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - LABORER - Zone I 


Effective Date - 12/01/2012 


Supplemental 


Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

60 

$19.38 

$7.10 

$12.45 

$0.00 

$38.93 

2 

70 

$22.61 

$7.10 

$12.45 

$0.00 

$42.16 

3 

80 

$25.84 

$7.10 

$12.45 

$0.00 

$45.39 

4 

90 

$29.07 

$7.10 

$12.45 

$0.00 

$48.62 

Effective Date - 06/01/2013 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

60 

$19.83 

$7.10 

$12.45 

$0.00 

$39.38 

2 

70 

$23.14 

$7.10 

$12.45 

$0.00 

$42.69 

3 

80 

$26.44 

$7.10 

$12.45 

$0.00 

$45.99 

4 

90 

$29.75 

$7.10 

$12.45 

$0.00 

$49.30 



Apprentice to Jcnirncyworkcr Ratio: 1:5 


LABORER: CARPENTER TENDER 

12/01/2012 

$32.30 

$7.10 

$12.45 

$0.00 

$51.85 

LABORERS-ZONE 1 

06/01/2013 

$33.05 

$7.10 

$12.45 

$0.00 

$52.60 


12/01/2013 

$33.80 

$7.10 

$12.45 

$0.00 

$53.35 


06/01/2014 

$34.55 

$7.10 

$12.45 

$0.00 

$54.10 


12/01/2014 

$35.30 

$7.10 

$12.45 

$0.00 

$54.85 


06/01/2015 

$36.05 

$7.10 

$12.45 

$0.00 

$55.60 


12/01/2015 

$36.80 

$7.10 

$12.45 

$0.00 

$56.35 


06/01/2016 

$37.55 

$7.10 

$12.45 

$0.00 

$57.10 


12/01/2016 

$38.55 

$7.10 

$12.45 

$0.00 

$58.10 

For apprentice rates sec "Apprentice- LABORER" 







LABORER: CEMENT FINISHER TENDER 

12/01/2012 

$32.30 

$7.10 

$12.45 

$0.00 

$51.85 

LABORERS - ZONE 1 

06/01/2013 

$33.05 

$7.10 

$12.45 

$0.00 

$52.60 


12/01/2013 

$33.80 

$7.10 

$12.45 

$0.00 

$53.35 


06/01/2014 

$34.55 

$7.10 

$12.45 

$0.00 

$54.10 


12/01/2014 

$35.30 

$7.10 

$12.45 

$0.00 

$54.85 


06/01/2015 

$36.05 

$7.10 

$12.45 

$0.00 

$55.60 


12/01/2015 

$36.80 

$7.10 

$12.45 

$0.00 

$56.35 


06/01/2016 

$37.55 

$7.10 

$12.45 

$0.00 

$57.10 


12/01/2016 

$38.55 

$7.10 

$12.45 

$0.00 

$58.10 

For apprentice rates sec "Apprentice- LABORER" 







LABORER: HAZARDOUS WASTE/ASBESTOS REMOVER 

12/01/2011 

$31.80 

$7.10 

$12.45 

$0.00 

$51.35 

LABORERS-ZONE 1 






For apprentice rates see "Apprentice- LABORER” 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Unemployment 


Total Rate 


LABORER: MASON TENDER 

12/01/2012 

$32.55 

$7.10 

$12.45 

$0.00 

$52.10 

LABORERS - ZONE 1 

06/01/2013 

$33.30 

$7.10 

$12.45 

$0.00 

$52.85 


12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 

$53.60 


06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 

$54.35 


12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 

$55.10 


06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 

$55.85 


12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 

$56.60 


06/01/2016 

$37.80 

$7.10 

$12.45 

$0.00 

$57.35 


12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 







LABORER: MULTI-TRADE TENDER 

12/01/2012 

$32.30 

$7.10 

$12.45 

$0.00 

$51.85 

LABORERS - ZONE 1 

06/01/2013 

$33.05 

$7.10 

$12.45 

$0.00 

$52.60 


12/01/2013 

$33.80 

$7.10 

$12.45 

$0.00 

$53.35 


06/01/2014 

$34.55 

$7.10 

$12.45 

$0.00 

$54.10 


12/01/2014 

$35.30 

$7.10 

$12.45 

$0.00 

$54.85 


06/01/2015 

$36.05 

$7.10 

$12.45 

$0.00 

$55.60 


12/01/2015 

$36.80 

$7.10 

$12.45 

$0.00 

$56.35 


06/01/2016 

$37.55 

$7.10 

$12.45 

$0.00 

$57.10 


12/01/2016 

$38.55 

$7.10 

$12.45 

$0.00 

$58.10 

For apprentice rates see "Apprentice- LABORER" 







LABORER: TREE REMOVER 

12/01/2012 

$32.30 

$7.10 

$12.45 

$0.00 

$51.85 

LABORERS-ZONE I 

06/01/2013 

$33.05 

$7.10 

$12.45 

$0.00 

$52.60 


12/01/2013 

$33.80 

$7.10 

$12.45 

$0.00 

$53.35 


06/01/2014 

$34.55 

$7.10 

$12.45 

$0.00 

$54.10 


12/01/2014 

$35.30 

$7.10 

$12.45 

$0.00 

$54.85 


06/01/2015 

$36.05 

$7.10 

$12.45 

$0.00 

$55.60 


12/01/2015 

$36.80 

$7.10 

$12.45 

$0.00 

$56.35 


06/01/2016 

$37.55 

$7.10 

$12.45 

$0.00 

$57.10 


12/01/2016 

$38.55 

$7.10 

$12.45 

$0.00 

$58.10 

This classification applies to the wholesale removal 







of standing trees including all associated trimming of branches and limbs, and applies to the removal of branches at locations not on or around utility lines. For 



apprentice rates see "Apprentice- LABORER" 







LASER BEAM OPERATOR 

12/01/2012 

$32.55 

$7.10 

$12.45 

$0.00 

$52.10 

LABORERS- ZONE 1 

06/01/2013 

$33.30 

$7.10 

$12.45 

$0.00 

$52.85 


12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 

$53.60 


06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 

$54.35 


12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 

$55.10 


06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 

$55.85 


12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 

$56.60 


06/01/2016 

$37.80 

$7.10 

$12.45 

$0.00 

$57.35 


12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 

$58.35 

For apprentice rates sec "Apprentice- LABORER" 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

MARBLE & TELE FINISHERS 

08/01/2012 

$36.20 

$10.18 

$16.04 

$0.00 

$62.42 

BRICKLAYERS LOCAL 3 -MARBLE & TILE 

02/01/2013 

$36.67 

$10.18 

$16.04 

$0.00 

$62.89 


08/01/2013 

$37.38 

$10.18 

$16.11 

$0.00 

$63.67 


02/01/2014 

$37.83 

$10.18 

$16.11 

$0.00 

$64.12 


08/01/2014 

$38.54 

$10.18 

$16.18 

$0.00 

$64.90 


02/01/2015 

$38.99 

$10.18 

$16.18 

$0.00 

$65.35 


08/01/2015 

$39.70 

$10.18 

$16.25 

$0.00 

$66.13 


02/01/2016 

$40.15 

$10.18 

$16.25 

$0.00 

$66.58 


08/01/2016 

$40.85 

$10.18 

$16.33 

$0.00 

$67.36 


02/01/2017 

$41.31 

$10.18 

$16.33 

$0.00 

$67.82 


Apprentice - MARBLE & TILE FINISHER - Local 3 Marble & Tile 
Effective Date - 08/01/2012 

Step percent Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 

50 

$18.10 

$10.18 

$16.04 

$0.00 

$44.32 


2 

60 

$21.72 

$10.18 

$16.04 

$0.00 

$47.94 


3 

70 

$25.34 

$10.18 

$16.04 

$0.00 

$51.56 


4 

80 

$28.96 

$10.18 

$16.04 

$0.00 

$55.18 


5 

90 

$32.58 

$10.18 

$16.04 

$0.00 

$58.80 


Effective Date - 

Step percent 

02/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 

50 

$18.34 

$10.18 

$16.04 

$0.00 

$44.56 


2 

60 

$22.00 

$10.18 

$16.04 

$0.00 

$48.22 


3 

70 

$25.67 

$10.18 

$16.04 

$0.00 

$51.89 


4 

80 

$29.34 

$10.18 

$16.04 

$0.00 

$55.56 


5 

90 

$33.00 

$10.18 

$16.04 

$0.00 

$59.22 




_ _ _ _ _. A ____ 

— 

_ __ 

■___ —~ 

__, 



Notes: 


Apprentice to Journeyworkor Ratio: 1:3 


MARBLE MASONS,TILELAYERS & TERRAZZO MECH 

08/01/2012 

$47.45 

$10.18 

$17.25 

$0.00 

$74.88 

BRICKLAYERS LOCAL 3 - MARBLE & TILE 

02/01/2013 

$48.03 

$10.18 

$17.25 

$0.00 

$75.46 


08/01/2013 

$48.93 

$10.18 

$17.32 

$0.00 

$76.43 


02/01/2014 

$49.49 

$10.18 

$17.32 

$0.00 

$76.99 


08/01/2014 

$50.39 

$10.18 

$17.39 

$0.00 

$77.96 


02/01/2015 

$50.95 

$10.18 

$17.39 

$0.00 

$78.52 


08/01/2015 

$51.85 

$10.18 

$17.46 

$0.00 

$79.49 


02/01/2016 

$52.42 

$10.18 

$17.46 

$0.00 

$80.06 


08/01/2016 

$53.32 

$10.18 

$17.54 

$0.00 

$81.04 


02/01/2017 

$53.89 

$10.18 

$17.54 

$0.00 

$81.61 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - MASBLE-TILE-TERRAZZO MECHANIC - Local 3 Marble & Tile 
Effective Date - 08/01/2012 

Step percent Apprentice Base Wage Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 

50 

$23.73 

$10.18 

$17.25 

$0.00 


$51.16 


2 

60 

$28.47 

$10.18 

$17.25 

$0.00 


$55.90 


3 

70 

$33.22 

$10.18 

$17.25 

$0.00 


$60.65 


4 

80 

$37.96 

$10.18 

$17.25 

$0.00 


$65.39 


5 

90 

$42.71 

$10.18 

$17.25 

$0.00 


$70.14 


Effective Date - 02/01/2013 




Supplemental 




Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 

50 

$24.02 

$10.18 

$17.25 

$0.00 


$51.45 


2 

60 

$28.82 

$10.18 

$17.25 

$0.00 


$56.25 


3 

70 

$33.62 

$10.18 

$17.25 

$0.00 


$61.05 


4 

80 

$38.42 

$10.18 

$17.25 

$0.00 


$65.85 


5 

90 

$43.23 

$10.18 

$17.25 

$0.00 


$70.66 


INotes: 

1 






“1 


1 







_1 


Apprentice to Journeyworker Ratio: 1:5 








MECH. SWEEPER OPERATOR (ON CONST. SITES) 

12/01/2012 

$39.72 

$10.00 

$13.02 

$0.00 


$62.74 

OPERATING ENGINEERS LOCAL 4 










06/01/2013 

$40.49 

$10.00 

$13.02 

$0.00 


$63.51 



12/01/2013 

$41.27 

$10.00 

$13.02 

$0.00 


$64.29 

For apprentice rates see 

"Apprentice- OPERATING ENGINEERS" 








MECHANICS MAINTENANCE 

12/01/2012 

$39.72 

$10.00 

$13.02 

$0.00 


$62.74 

OPERATING ENGINEERS LOCAL 4 










06/01/2013 

$40.49 

$10.00 

$13.02 

$0.00 


$63.51 



12/01/2013 

$41.27 

$10.00 

$13.02 

$0.00 


$64.29 

For apprentice rates sec 

"Apprentice- OPERATING ENGINEERS" 








MILLWRIGHT (Zone 1) 

04/01/2011 

$33.57 

$8.67 

$15.61 

$0.00 


$57.85 


MILLWRIGHTS LOCAL 1121 - Zone 1 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - MILLWRIGHT-Local 1121 Zone 1 


Effective Date - 04/01/2011 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 

$16.79 

$8.67 

$11.64 

$0.00 

$37.10 

2 

55 

$18.46 

$8.67 

$11.64 

$0.00 

$38.77 

3 

60 

$20.14 

$8.67 

$13.23 

$0.00 

$42.04 

4 

65 

$21.82 

$8.67 

$13.23 

$ 0.00 

$43.72 

5 

70 

$23.50 

$8.67 

$14.02 

$0.00 

$46.19 

6 

75 

$25.18 

$8.67 

$14.02 

$0.00 

$47.87 

7 

80 

$26.86 

$8.67 

$14.82 

$0.00 

$50.35 

8 

85 

$28.53 

$8.67 

$14.82 

$0.00 

$52.02 


jNotes: 


Apprentice to Journeyworker Ratio:l:5 







MORTAR MIXER 

12/01/2012 

$32.55 

$7.10 

$12.45 

$0.00 

$52.10 

LABORERS - ZONE 1 

06/01/2013 

$33.30 

$7.10 

$12.45 

$0.00 

$52.85 


12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 

$53.60 


06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 

$54.35 


12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 

$55.10 


06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 

$55.85 


12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 

$56.60 


06/01/2016 

$37.80 

$7.10 

$12.45 

$0.00 

$57.35 


12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER” 







OILER (OTHER THAN TRUCK CRANES,GRADALLS) 

12/01/2012 

$21.28 

$10.00 

$13.02 

$0.00 

$44.30 

OPERATING ENGINEERS LOCAL 4 

06/01/2013 

$21.70 

$10.00 

$13.02 

$0.00 

$44.72 


12/01/2013 

$22.12 

$10.00 

$13.02 

$0.00 

$45.14 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







OILER (TRUCK CRANES, GRADALLS) 

12/01/2012 

$24.62 

$10.00 

$13.02 

$0.00 

$47.64 

OPERATING ENGINEERS LOCAL 4 

06/01/2013 

$25.10 

$10.00 

$13.02 

$0.00 

$48.12 


12/01/2013 

$25.59 

$10.00 

$13.02 

$0.00 

$48.61 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







OTHER POWER DRIVEN EQUIPMENT - CLASS H 

12/01/2012 

$39.72 

$10.00 

$13.02 

$0.00 

$62.74 

OPERATING ENGINEERS LOCAL 4 

06/01/2013 

$40.49 

$10.00 

$13.02 

$0.00 

$63.51 


12/01/2013 

$41.27 

$10.00 

$13.02 

$0.00 

$64.29 

For apprentice rates see '’Apprentice- OPERATING ENGINEERS" 







PAINTER (BRIDGES/TANKS) 

07/01/2012 

$44.51 

$7.80 

$15.10 

$0.00 

$67.41 

PAINTERS LOCAL 35 - ZONE 2 

01/01/2013 

$45.01 

$7.80 

$15.60 

$0.00 

$68.41 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - PAINTER Local 35 - BRIDGES/TANKS 


Effective Date - 07/01/2012 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$22.26 

$7.80 

$0.00 

$0.00 


$30.06 

2 

55 


$24.48 

$7.80 

$3.38 

$0.00 


$35.66 

3 

60 


$26.71 

$7.80 

$3.69 

$0.00 


$38.20 

4 

65 


$28.93 

$7.80 

$4.00 

$0.00 


$40.73 

5 

70 


$31.16 

$7.80 

$13.26 

$0.00 


$52.22 

6 

75 


$33.38 

$7.80 

$13.56 

$0.00 


$54.74 

7 

80 


$35.61 

$7.80 

$13.87 

$0.00 


$57.28 

8 

90 


$40.06 

$7.80 

$14.49 

$0.00 


$62.35 

Effective Date - 01/01/2013 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$22.51 

$7.80 

$0.00 

$0.00 


$30.31 

2 

55 


$24.76 

$7.80 

$3.52 

$0.00 


$36.08 

3 

60 


$27.01 

$7.80 

$3.84 

$0.00 


$38.65 

4 

65 


$29.26 

$7.80 

$4.16 

$0.00 


$41.22 

5 

70 


$31.51 

$7.80 

$13.68 

$0.00 


$52.99 

6 

75 


$33.76 

$7.80 

$14.00 

$0.00 


$55.56 

7 

80 


$36.01 

$7.80 

$14.32 

$0.00 


$58.13 

8 

90 


$40.51 

$7.80 

$14.96 

$0.00 


$63.27 

j Notes: 

1 

Steps are 750 hrs. 







j 

Apprentice to Journeyworker Ratio:l:l 

— 

---- 

--- 

-- •— • — ~ 

— - - 

- • - 

— - 

PAINTER (SPRAY OR SANDBLAST, NEW) * 

* If 30% or more of surfaces to be painted arc new construction, 
NEW paint rate shall be used.PAINTERS LOCAL 35 - ZONE 2 

07/01/2012 

01/01/2013 

$35.41 

$35.91 

$7.80 

$7.80 

$15.10 

$15.60 

$0.00 

$0.00 

$58.31 

$59.31 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Uncmniovment 


Total Rate 


Apprentice - PAINTER Local 35 Zone 2 - Spray/Sandblast - New 


Effective Date - 
Step percent 

07/01/2012 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$17.71 

$7.80 

$0.00 

$0.00 

$25.51 

2 

55 


$19.48 

$7.80 

$3.38 

$0.00 

$30.66 

3 

60 


$21.25 

$7.80 

$3.69 

$0.00 

$32.74 

4 

65 


$23.02 

$7.80 

$4.00 

$0.00 

$34.82 

5 

70 


$24.79 

$7.80 

$13.26 

$0.00 

$45.85 

6 

75 


$26.56 

$7.80 

$13.56 

$0.00 

$47.92 

7 

80 


$28.33 

$7.80 

$13.87 

$0.00 

$50.00 

8 

90 


$31.87 

$7.80 

$14.49 

$0.00 

$54.16 

Effective Date - 

Step percent 

01/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$17.96 

$7.80 

$0.00 

$0.00 

$25.76 

2 

55 


$19.75 

$7.80 

$3.52 

$0.00 

$31.07 

3 

60 


$21.55 

$7.80 

$3.84 

$0.00 

$33.19 

4 

65 


$23.34 

$7.80 

$4.16 

$0.00 

$35.30 

5 

70 


$25.14 

$7.80 

$13.68 

$0.00 

$46.62 

6 

75 


$26.93 

$7.80 

$14.00 

$0.00 

$48.73 

7 

80 


$28.73 

$7.80 

$14.32 

$0.00 

$50.85 

8 

90 


$32.32 

$7.80 

$14.96 

$0.00 

$55.08 


jNotes: 


Apprentice to Journeyworker Ratio: 1:1 

PAINTER (SPRAY OR SANDBLAST, REPAINT)" 

PAINTERS LOCAL 35 - ZONE 2 


07/01/2012 

01/01/2013 


$33.47 

$33.97 


$7.80 

$7.80 


$15.10 

$15.60 


$ 0.00 

$ 0.00 


$56.37 

$57.37 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - PAINTER Local 35 Zone 2 - Spray/Sandblast - Repaint 


Effective Date - 
Step percent 

07/01/2012 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$16.74 

$7.80 

$0.00 

$0.00 

$24.54 

2 

55 


$18.41 

$7.80 

$3.38 

$0.00 

$29.59 

3 

60 


$20.08 

$7.80 

$3.69 

$0.00 

$31.57 

4 

65 


$21.76 

$7.80 

$4.00 

$0.00 

$33.56 

5 

70 


$23.43 

$7.80 

$13.26 

$0.00 

$44.49 

6 

75 


$25.10 

$7.80 

$13.56 

$0.00 

$46.46 

7 

80 


$26.78 

$7.80 

$13.87 

$0.00 

$48.45 

8 

90 


$30.12 

$7.80 

$14.49 

$0.00 

$52.41 

Effective Date - 

Step percent 

01/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$16.99 

$7.80 

$0.00 

$0.00 

$24.79 

2 

55 


$18.68 

$7.80 

$3.52 

$0.00 

$30.00 

3 

60 


$20.38 

$7.80 

$3.84 

$0.00 

$32.02 

4 

65 


$22.08 

$7.80 

$4.16 

$0.00 

$34.04 

5 

70 


$23.78 

$7.80 

$13.68 

$0.00 

$45.26 

6 

75 


$25.48 

$7.80 

$14.00 

$0.00 

$47.28 

7 

80 


$27.18 

$7.80 

$14.32 

$0.00 

$49.30 

8 

90 


$30.57 

$7.80 

$14.96 

$0.00 

$53.33 


iNotes: 

Apprentice to Journeyworkcr Ratio: 1:1 


PAINTER (TRAFFIC MARKINGS) 

12/01/2012 

$32.30 

$7.10 

$12.45 

$0.00 

$51.85 

LABORERS - ZONE 1 

06/01/2013 

$33.05 

$7.10 

$12.45 

$0.00 

$52.60 


12/01/2013 

$33.80 

$7.10 

$12.45 

$0.00 

$53.35 


06/01/2014 

$34.55 

$7.10 

$12.45 

$0.00 

$54.10 


12/01/2014 

$35.30 

$7.10 

$12.45 

$0.00 

$54.85 


06/01/2015 

$36.05 

$7.10 

$12.45 

$0.00 

$55.60 


12/01/2015 

$36.80 

$7.10 

$12.45 

$0.00 

$56.35 


06/01/2016 

$37.55 

$7.10 

$12.45 

$0.00 

$57.10 


12/01/2016 

$38.55 

$7.10 

$12.45 

$0.00 

$58.10 

For Apprentice rates see "Apprentice- LABORER" 







PAINTER / TAPER (BRUSH, NEW) * 

07/01/2012 

$34.01 

$7.80 

$15.10 

$0.00 

$56.91 

* If 30% or more of surfaces to be painted are new construction, 

NEW paint rate shall be used .painterslocal 35-zone 2 

01/01/2013 

$34.51 

$7.80 

$15.60 

$0.00 

$57.91 


Issue Date: 12/04/2012 


Wage Request Number: 20121204-065 


Page 24 of 39 






Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - PAINTER - Local 35 Zone 2 - BRUSH NEW 

Effective Date - 07/01/2012 Supplemental 


Step 

percent 

Apprentice Base Wage Health 

Pension 

Unemployment 

Total Rate 

1 

50 

$17.01 

$7.80 

$0.00 

$0.00 


$24.81 

2 

55 

$18.71 

$7.80 

$3.38 

$0.00 


$29.89 

3 

60 

$20.41 

$7.80 

$3.69 

$0.00 


$31.90 

4 

65 

$22.11 

$7.80 

$4.00 

$0.00 


$33.91 

5 

70 

$23.81 

$7.80 

$13.26 

$0.00 


$44.87 

6 

75 

$25.51 

$7.80 

$13.56 

$0.00 


$46.87 

7 

80 

$27.21 

$7.80 

$13.87 

$0.00 


$48.88 

8 

90 

$30.61 

$7.80 

$14.49 

$0.00 


$52.90 

Effective Date - 01/01/2013 




Supplemental 



Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

50 

$17.26 

$7.80 

$0.00 

$0.00 


$25.06 

2 

55 

$18.98 

$7.80 

$3.52 

$0.00 


$30.30 

3 

60 

$20.71 

$7.80 

$3.84 

$0.00 


$32.35 

4 

65 

$22.43 

$7.80 

$4.16 

$0.00 


$34.39 

5 

70 

$24.16 

$7.80 

$13.68 

$0.00 


$45.64 

6 

75 

$25.88 

$7.80 

$14.00 

$0.00 


$47.68 

7 

80 

$27.61 

$7.80 

$14.32 

$0.00 


$49.73 

8 

90 

$31.06 

$7.80 

$14.96 

$0.00 


$53.82 


u—„ W n __ m-r-rm 

____ _ — .. 

— 

— 

— 

-- 

— 

jNotes: 







j 

5 

Steps are 750 hrs. 






| 

_ 

h . aJW , . - „, mw . . 

___ __ 

__ _ 

- 

.—.. ™ 

— — - 

-- 

Apprentice to Journevworker Ratio: 1:1 







PAINTER / TAPER (BRUSH, REPAINT) 

07/01/2012 

$32.07 

$7.80 

$15.10 

$0.00 

$54.97 

PAINTERS LOCAL 35 - ZONE 2 

01/01/2013 

$32.57 

$7.80 

$15.60 

$0.00 

$55.97 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - PAINTER Local 35 Zone 2 - BRUSH REPAINT 


Effective Date - 
Step percent 

07/01/2012 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$16.04 

$7.80 

$0.00 

$0.00 

$23.84 

2 

55 


$17.64 

$7.80 

$3.38 

$0.00 

$28.82 

3 

60 


$19.24 

$7.80 

$3.69 

$0.00 

$30.73 

4 

65 


$20.85 

$7.80 

$4.00 

$0.00 

$32.65 

5 

70 


$22.45 

$7.80 

$13.26 

$0.00 

$43.51 

6 

75 


$24.05 

$7.80 

$13.56 

$0.00 

$45.41 

7 

80 


$25.66 

$7.80 

$13.87 

$0.00 

$47.33 

8 

90 


$28.86 

$7.80 

$14.49 

$0.00 

$51.15 

Effective Date - 

Step percent 

01/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$16.29 

$7.80 

$0.00 

$0.00 

$24.09 

2 

55 


$17.91 

$7.80 

$3.52 

$0.00 

$29.23 

3 

60 


$19.54 

$7.80 

$3.84 

$0.00 

$31.18 

4 

65 


$21.17 

$7.80 

$4.16 

$0.00 

$33.13 

5 

70 


$22.80 

$7.80 

$13.68 

$0.00 

$44.28 

6 

75 


$24.43 

$7.80 

$14.00 

$0.00 

$46.23 

7 

80 


$26.06 

$7.80 

$14.32 

$0.00 

$48.18 

8 

90 


$29.31 

$7.80 

$14.96 

$0.00 

$52.07 


| Notes: 

Steps are 750 hrs. 

Apprentice to Journeyworkcr Ratio: 1:1 


PANE!, & PICKUP TRUCKS DRIVER 

TEAMSTERS JOINT COUNCIL NO. IQ ZONE A 

12/01/2012 

$31.38 

$8.91 

$8.00 

$0.00 

$48.29 

PIER AND DOCK CONSTRUCTOR (UNDERPINNING AND 

08/01/2012 

$39.20 

$9.80 

$17.67 

$0.00 

$66.67 

DECK) 

PILE DRIVER LOCAL 56 (ZONE I) 

08/01/2013 

$40.70 

$9.80 

$17.67 

$0.00 

$68.17 


08/01/2014 

$42.20 

$9.80 

$17.67 

$0.00 

$69.67 


08/01/2015 

$43.70 

$9.80 

$17.67 

$0.00 

$71.17 

PILE DRIVER 

PILE DRIVER LOCAL 56 (ZONE I) 

08/01/2012 

$39.20 

$9.80 

$17.67 

$0.00 

$66.67 

08/01/2013 

$40.70 

$9.80 

$17.67 

$0.00 

$68.17 


08/01/2014 

$42.20 

$9.80 

$17.67 

$0.00 

$69.67 


08/01/2015 

$43.70 

$9.80 

$17.67 

$0.00 

$71.17 


Issue Date: 12/04/2012 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - PILE DRIVER - Local 56 Zone 1 


Effective Date - 

Step percent 

08/01/2012 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$19.60 

$9.80 

$17.67 

$0.00 

$47.07 

2 

60 


$23.52 

$9.80 

$17.67 

$0.00 

$50.99 

3 

70 


$27.44 

$9.80 

$17.67 

$0.00 

$54.91 

4 

75 


$29.40 

$9.80 

$17.67 

$0.00 

$56.87 

5 

80 


$31.36 

$9.80 

$17.67 

$0.00 

$58.83 

6 

80 


$31.36 

$9.80 

$17.67 

$0.00 

$58.83 

7 

90 


$35.28 

$9.80 

$17.67 

$0.00 

$62.75 

8 

90 


$35.28 

$9.80 

$17.67 

$0.00 

$62.75 

Effective Date - 

Step percent 

08/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

I 

50 


$20.35 

$9.80 

$17.67 

$0.00 

$47.82 

2 

60 


$24.42 

$9.80 

$17.67 

$0.00 

$51.89 

3 

70 


$28.49 

$9.80 

$17.67 

$0.00 

$55.96 

4 

75 


$30.53 

$9.80 

$17.67 

$0.00 

$58.00 

5 

80 


$32.56 

$9.80 

$17.67 

$0.00 

$60.03 

6 

80 


$32.56 

$9.80 

$17.67 

$0.00 

$60.03 

7 

90 


$36.63 

$9.80 

$17.67 

$0.00 

$64.10 

8 

90 


$36.63 

$9.80 

$17.67 

$0.00 

$64.10 



Apprentice to Journeyworker Ratio: 1:3 


PIPEFITTER & STEAMFITTER 

PIPEFITTERS LOCAL 537 


09/01/2012 

03/01/2013 


$48.09 $8.75 $14.39 $0.00 

$49.34 $8.75 $14.39 $0.00 


$71.23 

$72.48 


Issue Date: 12/04/2012 
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Classification Effective Date Base Wage Health Pension Supplemental Total 

Unemployment 


Apprentice - PIP.EFITTER - Local 537 


Effective Date - 
Step percent 

09/01/2012 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Tota! Rate 

1 

40 

$19.24 

$8.75 

$6.50 

$0.00 

$34.49 

2 

45 

$21.64 

$8.75 

$14.39 

$0.00 

$44.78 

3 

60 

$28.85 

$8.75 

$14.39 

$0.00 

$51.99 

4 

70 

$33.66 

$8.75 

$14.39 

$0.00 

$56.80 

5 

80 

$38.47 

$8.75 

$14.39 

$0.00 

$61.61 

Effective Date - 

Step percent 

03/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

40 

$19.74 

$8.75 

$6.50 

$0.00 

$34.99 

2 

45 

$22.20 

$8.75 

$14.39 

$0.00 

$45.34 

3 

60 

$29.60 

$8.75 

$14.39 

$0.00 

$52.74 

4 

70 

$34.54 

$8.75 

$14.39 

$0.00 

$57.68 

5 

80 

$39.47 

$8.75 

$14.39 

$0.00 

$62.61 

jNotcs: 

** 1:3; 3:15; 1:10 thereafter / Steps are 1 yr. 

Rcfrig/AC Mechanic **l:l;l:2;2:4;3:6;4:8;5:10;6:12;7:14;8:17;9:20;10:23(Max) 

Apprentice to Journcyworker Ratio:** 

— —» '—’ — 

- ! 


PIPELAYER 

LABORERS - ZONE 1 


For apprentice rates sec "Apprentice- LABORER" 

PLUMBERS & GASFITTERS 

PLUMBERS & GASFITTERS LOCAL 12 


12/01/2012 

$32.55 

$7.10 

$12.45 

$0.00 

$52.10 

06/01/2013 

$33.30 

$7.10 

$12.45 

$0.00 

$52.85 

12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 

$53.60 

06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 

$54.35 

12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 

$55.10 

06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 

$55.85 

12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 

$56.60 

06/01/2016 

$37.80 

$7.10 

$12.45 

$0.00 

$57.35 

12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 

$58.35 

09/01/2012 

$48.06 

$9.32 

$13.29 

$0.00 

$70.67 

03/01/2013 

$49.31 

$9.32 

$13.29 

$0.00 

$71.92 


Issue Date: 12/04/2012 
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Classification 

Effective Date Base Wage 

Health 

_ Supplemental 

Pension 

Unemployment 

Total Rate 

Apprentice - PLUMBER/GASFI7TER - Local 12 
Effective Date - 09/01/2012 




Supplemental 




Step percent Apprentice Base Wage Health 

Pension 

Unemployment 

Total Rate 


1 35 

$16.82 

$9.32 

$4.97 

$0.00 


$31.11 


2 40 

$19.22 

$9.32 

$5.61 

$0.00 


$34.15 


3 55 

$26.43 

$9.32 

$7.53 

$0.00 


$43.28 


4 65 

$31.24 

$9.32 

$8.81 

$0.00 


$49.37 


5 75 

$36.05 

$9.32 

$10.09 

$0.00 


$55.46 


Effective Date - 03/01/2013 




Supplemental 




Step percent Apprentice Base Wage ] 

Health 

Pension 

Unemployment 

Total Rate 


1 35 

$17.26 

$9.32 

$4.97 

$0.00 


$31.55 


2 40 

$19.72 

$9.32 

$5.61 

$0.00 


$34.65 


3 55 

$27.12 

$9.32 

$7.53 

$0.00 


$43.97 


4 65 

$32.05 

$9.32 

$8.81 

$0.00 


$50.18 


5 75 

$36.98 

$9.32 

$10.09 

$0.00 


$56.39 


_ __ _ 

______ 

___ 

— 

,- 

— . 

-, 


j Notes: 






l 


** 1:2; 2:6; 3:10; 4:14; 5:19/Steps are lyr 








Step4 with lic$53.29 Step5 with lic$59.49 
Apprentice to Journeyworker Ratio:** 

-- ~~ 

-,- 

-- —■ ■ 

—- -- 

— 

— 


PNEUMATIC CONTROLS (TEMP.) 

09/01/2012 

$48.09 

$8.75 

$14.39 

$0.00 


$71.23 

PIPEFITTERS LOCAL 537 

03/01/2013 

$49.34 

$8.75 

$14.39 

$0.00 


$72.48 

For apprentice rates sec "Apprentice- PIPEFITTER" or "PLUMBER/PIPEFITTER” 








PNEUMATIC DRILL/rOOL OPERATOR 

12/01/2012 

$32.55 

$7.10 

$12.45 

$0.00 


$52.10 

LABORERS - ZONE I 

06/01/2013 

$33.30 

$7.10 

$12.45 

$0.00 


$52.85 


12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 


$53.60 


06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 


$54.35 


12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 


$55.10 


06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 


$55.85 


12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 


$56.60 


06/01/2016 

$37.80 

$7.10 

$12.45 

$0.00 


$57.35 


12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 


$58.35 

For apprentice rates see "Apprentice- LABORER” 








POWDERMAN & BLASTER 

12/01/2012 

$33.30 

$7.10 

$12.45 

$0.00 


$52.85 

LABORERS - ZONE 1 

06/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 


$53.60 


12/01/2013 

$34.80 

$7.10 

$12.45 

$0.00 


$54.35 


06/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 


$55.10 


12/01/2014 

$36.30 

$7.10 

$12.45 

$0.00 


$55.85 


06/01/2015 

$37.05 

$7.10 

$12.45 

$ 0.00 


$56.60 


12/01/2015 

$37.80 

$7.10 

$12.45 

$0.00 


$57.35 


06/01/2016 

$38.55 

$7.10 

$12.45 

$0.00 


$58.10 


12/01/2016 

$39.55 

$7.10 

$12.45 

$0.00 


$59.10 

For apprentice rates sec "Apprentice- LABORER" 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

POWER SHOVEL/DERRICK/IRENCHING MACHINE 

12/01/2012 

$40.09 

$10.00 

$13.02 

$ 0.00 

$63.11 

OPERATING ENGINEERS LOCAL 4 

06/01/2013 

$40.87 

$10.00 

$13.02 

$0.00 

$63.89 


12/01/2013 

$41.65 

$10.00 

$13.02 

$0.00 

$64.67 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







PUMP OPERATOR (CONCRETE) 

12/01/2012 

$40.09 

$10.00 

$13.02 

$0.00 

$63.11 

OPERATING ENGINEERS LOCAL 4 

06/01/2013 

$40.87 

$10.00 

$13.02 

$0.00 

$63.89 


12/01/2013 

$41.65 

$10.00 

$13.02 

$0.00 

$64.67 

For apprentice rates see "Apprentice- OPERATING ENGINEERS” 







PUMP OPERATOR (DEWATERING, OTHER) 

12/01/2012 

$28.17 

$10.00 

$13.02 

$0.00 

$51.19 

OPERATING ENGINEERS LOCAL 4 

06/01/2013 

$28.72 

$10.00 

$13.02 

$0.00 

$51.74 


12/01/2013 

$29.27 

$10.00 

$13.02 

$0.00 

$52.29 

For apprentice jates see “Apprentice- OPERATING ENGINEERS" 







READY-MIX CONCRETE DRIVER 

TEAMSTERS LOCAL 25c 

05/01/2011 

$31.21 

$7.25 

$6.19 

$0.00 

$44.65 

RECLAIMERS 

12/01/2012 

$39.72 

$10.00 

$13.02 

$0.00 

$62.74 

OPERATING ENGINEERS LOCAL 4 

06/01/2013 

$40.49 

$10.00 

$13.02 

$0.00 

$63.51 


12/01/2013 

$41.27 

$10.00 

$13.02 

$0.00 

$64.29 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







RESIDENTIAL WOOD FRAME (All Other Work) 

CARPENTERS-ZONE 2 (Residential Wood) 

04/01/2011 

$24.24 

$8.67 

$15.51 

$0.00 

$48.42 

RESIDENTIAL WOOD FRAME CARPENTER ** 

** The Residential Wood Frame Carpenter classification applies 
only to the construction of new, wood frame residences that do 
not exceed four stories including the basement, carpenters -zone 

2 (Residential Wood) 

05/01/2011 

$24.24 

$6.34 

$6.23 

$0.00 

$36.81 

As of 9/1/09 Carpentry work on wood-frame residential WEATHERIZATION projects shall be paid the RESIDENTIAL WOOD FRAME CARPENTER rate. 


RIDE-ON MOTORIZED BUGGY OPERATOR 

12/01/2012 

$32.55 

$7.10 

$12.45 

$0.00 

$52.10 

LABORERS - ZONE I 

06/01/2013 

$33.30 

$7.10 

$12.45 

$0.00 

$52.85 


12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 

$53.60 


06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 

$54.35 


12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 

$55.10 


06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 

$55.85 


12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 

$56.60 


06/01/2016 

$37.80 

$7.10 

$12.45 

$0.00 

$57.35 


12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 







ROLLER/SPREADER/MULCHING MACHINE 

12/01/2012 

$39.72 

$10.00 

$13.02 

$0.00 

$62.74 

OPERATING ENGINEERS LOCAL 4 

06/01/2013 

$40.49 

$10.00 

$13.02 

$0.00 

$63.51 


12/01/2013 

$41.27 

$10.00 

$13.02 

$0.00 

$64.29 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







ROOFER (Inc.Roofer Waterproofng &Roofer Damproofg) 

08/01/2012 

$36.41 

$10.50 

$10.70 

$0.00 

$57.61 

ROOFERS LOCAL 33 

02/01/2013 

$37.41 

$10.50 

$10.70 

$0.00 

$58.61 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - ROOFER - Local 33 

Effective Date - 08/01/2012 

Step percent Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 

$18.21 

$10.50 

$3.38 

$0.00 

$32.09 

2 

60 

$21.85 

$10.50 

$10.70 

$0.00 

$43.05 

3 

65 

$23.67 

$10.50 

$10.70 

$0.00 

$44.87 

4 

75 

$27.31 

$10.50 

$10.70 

$0.00 

$48.51 

5 

85 

$30.95 

$10.50 

$10.70 

$0.00 

$52.15 

Effective Date - 

Step percent 

02/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 

$18.71 

$10.50 

$3.38 

$0.00 

$32.59 

2 

60 

$22.45 

$10.50 

$10.70 

$0.00 

$43.65 

3 

65 

$24.32 

$10.50 

$10.70 

$0.00 

$45.52 

4 

75 

$28.06 

$10.50 

$10.70 

$0.00 

$49.26 

5 

85 

$31.80 

$10.50 

$10.70 

$0.00 

$53.00 


Notes: ** 1:5,2:6-10, the 1:10; Reroofing: 1:4, then 1:1 
Step 1 is 2000 hrs.; Steps 2-5 are 1000 hrs. 


Apprentice to Journeyworker Ratio:** 


ROOFER SLATE / TILE / PRECAST CONCRETE 

ROOFERS LOCAL 33 

For apprentice rates see "Apprentice- ROOFER" 

08/01/2012 

02/01/2013 

$36.66 

$37.66 

$10.50 

$10.50 

$10.70 

$10.70 

$0.00 

$0.00 

$57.86 

$58.86 

SHEETMETAL WORKER 

08/01/2012 

$41.10 

$9.82 

$18.24 

$2.08 

$71.24 

SHEETMETAL WORKERS LOCAL 17-A 

02/01/2013 

$42.35 

$9.82 

$18.24 

$2.11 

$72.52 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - SHEET METAL WORKER - Local 17-A 


Effective Date - 

Step percent 

08/01/2012 

Apprentice Base Wage 

Health 

Pension 

Supplemental 
Unempl oym ent 

Total Rate 

1 

40 


$16.44 

$9.82 

$4.00 

$0.00 

$30.26 

2 

40 


$16.44 

$9.82 

$4.00 

$0.00 

$30.26 

3 

45 


$18.50 

$9.82 

$8.00 

$1.09 

$37.41 

4 

45 


$18.50 

$9.82 

$8.00 

$1.09 

$37.41 

5 

50 


$20.55 

$9.82 

$8.75 

$1.17 

$40.29 

6 

50 


$20.55 

$9.82 

$9.00 

$1.18 

$40.55 

7 

60 


$24.66 

$9.82 

$10.24 

$1.34 

$46.06 

8 

65 


$26.72 

$9.82 

$10.99 

$1.43 

$48.96 

9 

75 


$30.83 

$9.82 

$12.49 

$1.59 

$54.73 

10 

85 


$34.94 

$9.82 

$13.49 

$1.75 

$60.00 

Effective Date - 

Step percent 

02/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

40 


$16.94 

$9.82 

$4.00 

$0.00 

$30.76 

2 

40 


$16.94 

$9.82 

$4.00 

$0.00 

$30.76 

3 

45 


$19.06 

$9.82 

$8.00 

$1.11 

$37.99 

4 

45 


$19.06 

$9.82 

$8.00 

$1.11 

$37.99 

5 

50 


$21.18 

$9.82 

$8.75 

$1.19 

$40.94 

6 

50 


$21.18 

$9.82 

$9.00 

$1.20 

$41.20 

7 

60 


$25.41 

$9.82 

$10.24 

$1.36 

$46.83 

8 

65 


$27.53 

$9.82 

$10.99 

$1.45 

$49.79 

9 

75 


$31.76 

$9.82 

$12.49 

$1.62 

$55.69 

10 

85 


$36.00 

$9.82 

$13.49 

$1.78 

$61.09 


[Notes: 

Steps are 6 mos. 

Apprentice to Journeyworker Ratio: 1:4 


SIGN ERECTOR 
PAINTERS LOCAL iS - ZONE 2 


06/01/2012 $25.37 $6.82 $6.85 

06/01/2013 $25.81 $7.07 $7.05 


$0.00 $39.04 

$0.00 $39.93 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - SIGN ERECTOR - Local 35 Zone 2 


Effective Date - 

Step percent 

06/01/2012 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 

50 


$12.69 

$6.82 

$0.00 

$0.00 


$19.51 


2 

55 


$13.95 

$6.82 

$2.35 

$0.00 


$23.12 


3 

60 


$15.22 

$6.82 

$2.35 

$0.00 


$24.39 


4 

65 


$16.49 

$6.82 

$2.35 

$0.00 


$25.66 


5 

70 


$17.76 

$6.82 

$6.85 

$0.00 


$31.43 


6 

75 


$19.03 

$6.82 

$6.85 

$0.00 


$32.70 


7 

80 


$20.30 

$6.82 

$6.85 

$0.00 


$33.97 


8 

85 


$21.56 

$6.82 

$6.85 

$0.00 


$35.23 


9 

90 


$22.83 

$6.82 

$6.85 

$0.00 


$36.50 


Effective Date - 

Step percent 

06/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 

50 


$12.91 

$7.07 

$0.00 

$0.00 


$19.98 


2 

55 


$14.20 

$7.07 

$2.45 

$0.00 


$23.72 


3 

60 


$15.49 

$7.07 

$2.45 

$0.00 


$25.01 


4 

65 


$16.78 

$7.07 

$2.45 

$0.00 


$26.30 


5 

70 


$18.07 

$7.07 

$7.05 

$0.00 


$32.19 


6 

75 


$19.36 

$7.07 

$7.05 

$0.00 


$33.48 


7 

80 


$20.65 

$7.07 

$7.05 

$0.00 


$34.77 


8 

85 


$21.94 

$7.07 

$7.05 

$0.00 


$36.06 


9 

90 


$23.23 

$7.07 

$7.05 

$0.00 


$37.35 


| Notes: 

Steps are 4 mos. 






! 


Apprentice to Journcyworker Ratio: 1:1 

- - 


- — 

■"“* ~~~ - — 




SPECIALIZED EARTH MOVING EQUIP < 35 TONS 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2012 

$31.84 

$8.91 

$8.00 

$0.00 


$48.75 

SPECIALIZED EARTH MOVING EQUIP > 35 TONS 
TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2012 

$32.13 

$8.91 

$8.00 

$0.00 


$49.04 

SPRINKLER FITTER 

SPRINKLER FITTERS LOCAL 550 - (Section A) 

09/01/2012 

03/01/2013 

$51.73 

$52.73 

$8.42 

$8.42 

$12.45 

$12.45 

$0.00 

$0.00 


$72.60 

$73.60 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - SP'RINKLER FITTER - Local 550 


Effective Date - 

Step percent 

09/01/2012 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

35 


$18.11 

$8.42 

$7.85 

$ 0.00 

$34.38 

2 

40 


$20.69 

$8.42 

$7.85 

$0.00 

$36.96 

3 

45 


$23.28 

$8.42 

$7.85 

$0.00 

$39.55 

4 

50 


$25.87 

$8.42 

$7.85 

$0.00 

$42.14 

5 

55 


$28.45 

$8.42 

$7.85 

$0.00 

$44.72 

6 

60 


$31.04 

$8.42 

$7.85 

$0.00 

$47.31 

7 

65 


$33.62 

$8.42 

$7.85 

$0.00 

$49.89 

8 

70 


$36.21 

$8.42 

$7.85 

$0.00 

$52.48 

9 

75 


$38.80 

$8.42 

$7.85 

$0.00 

$55.07 

10 

80 


$41.38 

$8.42 

$7.85 

$0.00 

$57.65 

Effective Date - 

Step percent 

03/01/2013 

Apprentice Base Wage Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

35 


$18.46 

$8.42 

$7.85 

$0.00 

$34.73 

2 

40 


$21.09 

$8.42 

$7.85 

$0.00 

$37.36 

3 

45 


$23.73 

$8.42 

$7.85 

$0.00 

$40.00 

4 

50 


$26.37 

$8.42 

$7.85 

$0.00 

$42.64 

5 

55 


$29.00 

$8.42 

$7.85 

$0.00 

$45.27 

6 

60 


$31.64 

$8.42 

$7.85 

$0.00 

$47.91 

7 

65 


$34.27 

$8.42 

$7.85 

$0.00 

$50.54 

8 

70 


$36.91 

$8.42 

$7.85 

$0.00 

$53.18 

9 

75 


$39.55 

$8.42 

$7.85 

$0.00 

$55.82 

10 

80 


$42.18 

$8.42 

$7.85 

$0.00 

$58.45 


jNotcs: 

Steps are 850 hours 

Apprentice to Journeyworker Ratio: 1:1 


STEAM BOILER OPERATOR 

OPERATING ENGINEERS LOCAL 4 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 

12/01/2012 

06/01/2013 

12/01/2013 

$39.72 

$40.49 

$41.27 

$10.00 

$10.00 

$10.00 

$13.02 

$13.02 

$13.02 

$0.00 

$0.00 

$0.00 

$62.74 

$63.51 

$64.29 

TAMPERS, SELF-PROPELLED OR TRACTOR DRAWN 

OPERATING ENGINEERS LOCAL 4 

12/01/2012 

$39.72 

$10.00 

$13.02 

$0.00 

$62.74 


06/01/2013 

$40.49 

$10.00 

$13.02 

$0.00 

$63.51 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 

12/01/2013 

$41.27 

$10.00 

$13.02 

$0.00 

$64.29 
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Classification 


Effective Date Base Wage Health Pension 


Total Rate 


TELECOMMUNICATION TECHNICIAN 

ELECTRICIANS LOCAL 103 


Supplemental 

Unemployment 


09/01/2012 

$32.11 

$13.00 

$12.49 

$0.00 

$57.60 

03/01/2013 

$32.64 

$13.00 

$12.51 

$0.00 

$58.15 

09/01/2013 

$33.15 

$13.00 

$12.52 

$0.00 

$58.67 

03/01/2014 

$33.69 

$13.00 

$12.54 

$0.00 

$59.23 

09/01/2014 

$34.20 

$13.00 

$12.56 

$0.00 

$59.76 

03/01/2015 

$34.74 

$13.00 

$12.57 

$0.00 

$60.31 

09/01/2015 

$35.45 

$13.00 

$12.59 

$0.00 

$61.04 

03/01/2016 

$36.17 

$13,00 

$12.62 

$0.00 

$61.79 


Apprentice - TELECOMMUNICATION TECHNICIAN - Local 103 


Effective Date - 

Step percent 

09/01/2012 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

40 


$12.84 

$13.00 

$0.39 

$0.00 

$26.23 

2 

40 


$12.84 

$13.00 

$0.39 

$0.00 

$26.23 

3 

45 


$14.45 

$13.00 

$9.77 

$ 0.00 

$37.22 

4 

45 


$14.45 

$13.00 

$9.77 

$0.00 

$37.22 

5 

50 


$16.06 

$13.00 

$10.02 

$0.00 

$39.08 

6 

55 


$17.66 

$13.00 

$10.27 

$0.00 

$40.93 

7 

60 


$19.27 

$13.00 

$10.52 

$0.00 

$42.79 

8 

65 


$20.87 

$13.00 

$10.77 

$0.00 

$44.64 

9 

70 


$22.48 

$13.00 

$11.02 

$0.00 

$46.50 

10 

75 


$24.08 

$13.00 

$11.26 

$0.00 

$48.34 

Effective Date - 

Step percent 

03/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 , 

40 


$13.06 

$13.00 

$0.39 

$0.00 

$26.45 

2 

40 


$13.06 

$13.00 

$0.39 

$0.00 

$26.45 

3 

45 


$14.69 

$13.00 

$9.78 

$0.00 

$37.47 

4 

45 


$14.69 

$13.00 

$9.78 

$0.00 

$37.47 

5 

50 


$16.32 

$13.00 

$10.03 

$0.00 

$39.35 

6 

55 


$17.95 

$13.00 

$10.28 

$0.00 

$41.23 

7 

60 


$19.58 

$13.00 

$10.53 

$0.00 

$43.11 

8 

65 


$21.22 

$13.00 

$10.78 

$0.00 

$45.00 

9 

70 


$22.85 

$13.00 

$11.03 

$0.00 

$46.88 

10 

75 


$24.48 

$13.00 

$11.28 

$0.00 

$48.76 


jNotes: 


Apprentice to Journeyworkcr Ratio: 1:1 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Unemployment 


Total Rate 


TERRAZZO FINISHERS 

BRICKLAYERS LOCAL 3 -MARBLE & TILE 

08/01/2012 

02/01/2013 

$46.35 

$46.93 

$10.18 

$10.18 

$17.25 

$17.25 

$0.00 

$0.00 


$73.78 

$74.36 


08/01/2013 

$47.83 

$10.18 

$17.32 

$0.00 


$75.33 


02/01/2014 

$48.39 

$10.18 

$17.32 

$ 0.00 


$75.89 


08/01/2014 

$49.29 

$10.18 

$17.39 

$0.00 


$76.86 


02/01/2015 

$49.85 

$10.18 

$17.39 

$0.00 


$77.42 


08/01/2015 

$50.75 

$10.18 

$17.46 

$0.00 


$78.39 


02/01/2016 

$51.32 

$10.18 

$17.46 

$ 0.00 


$78.96 


08/01/2016 

$52.22 

$10.18 

$17.54 

$0.00 


$79.94 


02/01/2017 

$52.79 

$10.18 

$17.54 

$0.00 


$80.51 

Apprentice - TERRAZZO FINISHER - Local 3 Marble & Tile 







Effective Date - 08/01/2012 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 50 

$23.18 

$10.18 

$17.25 

$0.00 


$50.61 


2 60 

$27.81 

$10.18 

$17.25 

$0.00 


$55.24 


3 70 

$32.45 

$10.18 

$17.25 

$0.00 


$59.88 


4 80 

$37.08 

$10.18 

$17.25 

$0.00 


$64.51 


5 90 

$41.72 

$10.18 

$17.25 

$0.00 


$69.15 


Effective Date - 02/01/2013 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 50 

$23.47 

$10.18 

$17.25 

$0.00 


$50.90 


2 60 

$28.16 

$10.18 

$17.25 

$0.00 


$55.59 


3 70 

$32.85 

$10.18 

$17.25 

$0.00 


$60.28 


4 80 

$37.54 

$10.18 

$17.25 

$0.00 


$64.97 


5 90 

$42.24 

$10.18 

$17.25 

$0.00 


$69.67 


jNotcs: 






, 


I 

Apprentice to Journeyworker Ratio: 1:3 

— 

— 

— 

— 


— ” 


TEST BORING DRILLER 

12/01/2011 

$33.05 

$7.10 

$12.60 

$0.00 


$52.75 


LABORERS - FOUNDA TION AND MARINE 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - TEST BORING DRILLER (Laborers Foundation & Marine) 


Effective Date - 12/01/2011 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 

60 

$19.83 

$7.10 

$12.60 

$ 0.00 

$39.53 


2 

70 

$23.14 

$7.10 

$12.60 

$0.00 

$42.84 


3 

80 

$26.44 

$7.10 

$12.60 

$0.00 

$46.14 


4 

90 

$29.75 

$7.10 

$12.60 

$0.00 

$49.45 


[Notes: 






i 


Apprentice to Journcyworker Ratio:l:3 

-_- 

— 

— 

— 

1 


TEST BORING DRILLER HELPER 

LABORERS - FOUNDATION AND MARINE 

12/01/2011 

$31.77 

$7.10 

$12.60 

$0.00 

$51.47 

TEST BORING LABORER 

LABORERS - FOUNDATION AND MARINE 

12/01/2011 

$31.65 

$7.10 

$12.60 

$0.00 

$51.35 


Apprentice - TEST BORING LABORER (Laborers Foundation & Marine) 






Effective Date - 12/01/2011 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 60 

$18.99 

$7.10 

$12.60 

$0.00 


$38.69 


2 70 

$22.16 

$7.10 

$12.60 

$0.00 


$41.86 


3 80 

$25.32 

$7.10 

$12.60 

$0.00 


$45.02 


4 90 

$28.49 

$7.10 

$12.60 

$0.00 


$48.19 


[Notes: 

i 






_! 


Apprentice to Journeyworkcr Ratio: 1:3 








TRACTORS/PORTABLE STEAM GENERATORS 

OPERATING ENGINEERS LOCAL 4 

12/01/2012 

06/01/2013 

$39.72 

$40.49 

$10.00 

$10.00 

$13.02 

$13.02 

$0.00 

$0.00 


$62.74 

$63.51 


12/01/2013 

$41.27 

$10.00 

$13.02 

$0.00 


$64.29 

For apprentice Tates see "Apprentice- OPERATING ENGINEERS" 








TRAILERS FOR EARTH MOVING EQUIPMENT 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2012 

$32.42 

$9.07 

$8.00 

$0.00 


$49.49 

TUNNEL WORK - COMPRESSED AIR 

LABORERS (COMPRESSED AIR) 

12/01/2011 

$44.08 

$7.10 

$13.00 

$0.00 


$64.18 

TUNNEL WORK - COMPRESSED AIR (IIAZ. WASTE) 

LABORERS (COMPRESSED AIR) 

12/01/2011 

$46.08 

$7.10 

$13.00 

$0.00 


$66.18 

TUNNEL WORK - FREE AIR 

LABORERS (FREE AIR TUNNEL) 

12/01/2011 

$36.15 

$7.10 

$13.00 

$ 0.00 


$56.25 

TUNNEL WORK - FREE AIR (HAZ. WASTE) 

LABORERS (FREE AIR TUNNEL) 

12/01/2011 

$38.15 

$7.10 

$13.00 

$0.00 


$58.25 

VAC-HAUL 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2012 

$31.84 

$8.91 

$8.00 

$0.00 


$48.75 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

WAGON DRILL OPERATOR 

12/01/2012 

$32.55 

$7.10 

$12.45 

$0.00 

$52.10 

LABORERS - ZONE 1 

06/01/2013 

$33.30 

$7.10 

$12.45 

$0.00 

$52.85 


12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 

$53.60 


06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 

$54.35 


12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 

$55.10 


06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 

$55.85 


12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 

$56.60 


06/01/2016 

$37.80 

$7.10 

$12.45 

$0.00 

$57.35 


12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 







WASTE WATER PUMP OPERATOR 

12/01/2012 

$40.09 

$10.00 

$13.02 

$0.00 

$63.11 

OPERATING ENGINEERS LOCAL 4 

06/01/2013 

$40.87 

$10.00 

$13.02 

$0.00 

$63.89 


12/01/2013 

$41.65 

$10.00 

$13.02 

$0.00 

$64.67 

For apprentice rates sec "Apprentice- OPERATING F.NGINEERS" 







WATER METER INSTALLER 

09/01/2012 

$48.06 

$9.32 

$13.29 

$0.00 

$70.67 

PLUMBERS &GASFT1TERS LOCAL 12 

03/01/2013 

$49.31 

$9.32 

$13.29 

$0.00 

$71.92 

For apprentice rates see "Apprentice- PLUMBER/PIPEFITTER" or 

"PLUMB ER/GA SFITTER" 






Outside Electrical - East 







CABLE TECHNICIAN (Power Zone) 

08/29/2011 

$27.11 

$6.70 

$1.50 

$0.00 

$35.31 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 






CABLEMAN (Underground Ducts & Cables) 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

08/29/2011 

$38.41 

$6.70 

$1.00 

$0.00 

$46.11 

DRIVER / GROUND MAN CDL 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

08/29/2011 

$31.63 

$6.70 

$2.50 

$0.00 

$40.83 

DRIVER / GROUNDMAN -Inexperienced (<2000 Hrs) 

08/29/2011 

$24.85 

$6.70 

$1.50 

$ 0.00 

$33.05 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 






EQUIPMENT OPERATOR (Class A CDL) 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

08/29/2011 

$38.41 

$6.70 

$5.00 

$0.00 

$50.11 

EQUIPMENT OPERATOR (Class B CDL) 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

08/29/2011 

$33.89 

$6.70 

$2.75 

$0.00 

$43.34 

GROUNDMAN 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

08/29/2011 

$24.85 

$6.70 

$1.00 

$0.00 

$32.55 

GROUNDMAN -Inexperienced (<2000 Hrs.) 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

08/29/2011 

$20.34 

$6.70 

$0.75 

$0.00 

$27.79 

JOURNEYMAN LINEMAN 

08/29/2011 

$45.19 

$6.70 

$7.86 

$0.00 

$59.75 


OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 


Issue Date: 12/04/2012 


Wage Request Number: 20121204-065 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - LINEMAN (Outside Electrical) - East Local 104 


Effective Date - 08/29/2011 

Step percent 

Apprentice Base Wage Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 

60 

$27.11 

$6.70 

$2.11 

$0.00 


$35.92 


2 

65 

$29.37 

$6.70 

$2.36 

$0.00 


$38.43 


3 

70 

$31.63 

$6.70 

$2.86 

$0.00 


$41.19 


4 

75 

$33.89 

$6.70 

$3.36 

$0.00 


$43.95 


5 

80 

$36.15 

$6.70 

$3.86 

$0.00 


$46.71 


6 

85 

$38.41 

$6.70 

$4.36 

$0.00 


$49.47 


7 

90 

$40.67 

$6.70 

$5.36 

$0.00 


$52.73 


;Notes: 







| 


i 

Apprentice to Journeyworkcr Ratio: 1:2 

-- —- 

-- 

-~ ■ 

— —- — — 

-- 

S 


TBLEDATA CABLE SPLICER 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

07/16/2012 

$26.33 

$4.18 

$2.79 

$0.00 


$33.30 

TELEDATA LINEMAN/EQUIPMENT OPERATOR 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

07/16/2012 

$24.78 

$4.18 

$2.74 

$0.00 


$31.70 

TELEDATA WIREMAN/IN ST ALLER/T ECHNICIAN 

OUTSIDE ELECTRICAL WORKERS ■ EAST LOCAL 104 

07/16/2012 

$24.78 

$4.18 

$2.74 

$0.00 


$31.70 

TREE TRIMMER 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

02/01/2009 

$16.59 

$2.42 

$0.00 

$0.00 


$19.01 

This classification applies only to the trimming of branches on 
and around utility lines. 








TREE TRIMMER GROUNDMAN 

02/01/2009 

$14.64 

$2.42 

$0.00 

$0.00 


$17.06 


OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

This classification applies only lo the trimming ofliranchcs on 
and around utility lines. 


Additional Apprentice Information: 

Minimum wage rates for apprentices employed on public works projects arc listed above as a percentage of the pro-determined hourly wage rate established by the 
Commissioner under the provisions of the M.G.L. c. 149, ss. 26-27D. Apprentice ratios are established by the Division of Apprenticeship Training pursuant to M.G.L. 
c. 23, ss. 11E-11L. 

All apprentices must be registered with the Division of Apprenticeship Training in accordance with M.G.L. c. 23, ss. 11E-I1L. 

All steps are six months (1000 hours) unless otherwise specified. 

* Ratios are expressed in allowable number of apprentices to journeymen or fraction thereof. 

** Multiple ratios are listed in the comment field. 

*’* APP to JM; 1:1, 2:2, 2:3,3:4, 4:4, 4:5, 4:6, 5:7, 6:7, 6:8, 6:9,7:10, 8:10, 8:11, 8:12, 9:13,10:13, 10:14, etc. 

**** APP to JM; 1:1, 1:2, 2:3,2:4,3:5, 4:6, 4:7, 5:8, 6:9, 6:10, 7:11,8:12,8:13,9:14,10:15,10:16, etc. 


Issue Date: 12/04/2012 


Wage Request Number: 20121204-065 
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CONSOLIDATED GENERAL CONDITIONS 
OF THE CONTRACT FOR CONSTRUCTION 


ARTICLE T 
• • GENERAL PROVISIONS 

Z' * »w , . • . . ' - 

U ' BASIC DEFINITIONS 

U, 1 THE CONTRACT DOCUMENTS 



In the event of any conflict among the Contract Documents, the Documents shall he construed 
according to thS following priorities: . , 

Highest Priority - ‘ Modifications' ' y'/ 1 ‘ 

■ Second Priority: Agrderheiit •. 

Third'Priority: Addenda-later date to take precedence 

Fourth Priority: Supplemental Statutory Conditions 

Fifth Priority: Consolidated General Conditions . 

Sixth Priority: Specifications and Dramrigs\ ‘ . 

Seventha?riority:' Instructions to Bidders hntf Proposal' ’ , 


Any references throughout the contract documents (or any other project documents) to “General 
Conditions” or “Supplementary General Conditions” are deleted and “Consolidated General 
Conditions and Supplemental Statutory Conditions” is substituted therefor. All bidders and sub¬ 
bidders take note that the Town has’consolidated and modified former versions'ofthe standard 
form AI A-Document A210 General Conditions of the Contract for Construction with the Town’s' 
desired Supplementary General Conditions into one document. The Supplemental Statutory 
Conditions remain intact and separate, and form a part of the Contract Documents. 
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1.1.2 


THE CONTRACT 


/ 


The Contract Documents form the Contract for Construction. The Contract represents the entire 
and integrated agreement between the parties hereto arid supersedes prior negotiations, 
representations or agreements, either written or oral The Contract may be amended or modified 
only by a Modification. Except as provided in Paragraph 3.18, nothing contained in the Contract 
Documents shall be construed to create any contractual reiationship (1) between the Architect 
and the Contractor, (2) between the Owner or the Architect and a Subcontractor or Sub¬ 
subcontractor, (3) between the Owner and the Architect, or (4) between any persons or entities 
other than the Owner and the Contractor. The Contract Documents shall comply with the . 
requirements of Mass. Gen. Laws Chapter 44, Section 31C. 

1.1.3 THE WORK 


,' 4 vu*-*• ‘•tf:. 1 .*V’ i~ '■ -»•■ .‘.wm-I"• .W\ 

The term “Work” means. the cpnsbmqtipn and services reguirediby the Contfact.jpocumentS * 



Work may con^itutCrt^ewhblq^ 

Li.4 THii Project 


• ' • .v. 


The Project is the tptal c^ns^ctk^ o£^|iic,h. the, F»erft)rxr>et} under the : Contract Documents v 

may be the whole or a part and whiqh may include construction.£y-.the Owner or by separate •. ;■ 


contractors. 




1.1.5 THE DRAVVJN.qS, ....... ........ ... .. 

The Drawings are the graphic and pictorial portions of the Contract Documents, wherever 
located and whenever issued, showing the design, location and dimensions 1 of the Work, - 
generally including plans, elevations, sections, details, schedules and diagrams. • 

1.1.6 THE SPECIFICATIONS ... * 

The Specifications are that portion of the Contract Documents consisting, of the. written • v- 

requirements for materials, equipment, construction systems, stztfi.dards and .workmanship-for the -:. 
Work, and performance of related services. 


• • ‘ ; -rs.ir A . - ' • 

1.1.7 ' THE PROJECT Mi^yAL .. 


The Project Manual js the volume psplly assemblcdfprjhe.. work which may include the bidding • 
requirements, sample forms. Consolidated General Conditions of the Contract and. - • . 

Specifications, ..... ...... .... .. . . . • •• • • .. • • 
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1.2 


EXECUTION, CORRELATION AND INTENT 

1.2.1 • ' The Contract Documents shall be signed by the Owner and Contractor as 
provided in the Agreement. A copy of the signed set shall be deposited with the Architect. If 
either the Owner or Contractor or both do not sign all the Contract Documents, the Architect 
shall identify such unsigned Documents upon request. 

1.2.2 Execution of the Contract by the Contractor is a representation that the' Contractor 
has visited the site, become familiar with local conditions under which the Work is to be 
performed, and correlated personal observations with requirements of the Contract Documents. 
By executing the Contract, the Contractor also certifies, under penalties of perjury, that to the 
best of his mformation, knowledge and belief he has complied with all laws of the 
.Commonwealth of Massachusetts relating to taxes. 

1.2.3 ' 1 ' Thfe’ intent' of the Contract Documents is to include all. items necessary 

proper execution and completion of the Work by the Contractor, the Contract't)o"aiments are 
complementary, and what is required by one shall be as.binding as if required by.all;., . 
perforiraitf&byrihe Contractor shall be required only to the extent copsisienf Vi^i Uie-Contract 
Documents and reasonably inferable from them as being necessary tb produce tfie intended 
results; All Work mentioned or indicated in the Contract Documents shall be perfqrmetfby the 
Contractor asp&rt-ofthis Contract unless it is specifically mdicat'eajff &e Cohtrlct tfdctiments 
that-such Workvisfobfe done by others. ... ’... . ... • 

1 .2.4 • Organization of the Specifications into divisions, sections and arficleS, and 
arrangement of Drawings-shall riot control the Cohtractbr in divjdihg'thb'Wdfk|ir»liig 
Subcontractors or in establishing the extent of Work to be performed by ahy tnrae- 

T .2.5 Unless otherwise stated in the Contract Documents, \Vords whicji have well- 

known technical or construction industry meanings are used in the Cdiiifact DbcVirhe'nts in 

accordance with Such recognized.meanings. , • 

1.2.6 ‘ .Where codes, standards, requirements and publications of public and private 
bodies are referred to in the' Specifications, references shall behinderetdod to be to : the latest 
revisions prior to thedate of receiving bids, except'where otherwise indicated. 

1.2.7 . Where no explicit quality or standards for materials or workmanship are 
established for Work, such Work or materials is to be of good, workmanlike quality for the 
intended use and consistent with the quality of the surrounding Work and of the construction of 
the Project generally. 

1.2.8 All manufactured articles, materials, and equipment shall be applied, installed, 
connected, erected, used, cleaned, and conditioned in accordance with the manufacturer's written 
or printed directions and instructions unless otherwise indicated in the Contract Documents. 

j 2,9 The Mechanical, Electrical and Fire Protection Drawings are diagrammatic only, 

and are not intended to show the alignment, physical locations or configurations of such Work. 


Consolidated General Conditions - Page 3 
(Rev. 12/8/04) 




Such Work shall be installed without additional cost to the Owner to clear all obstructions, 
permit proper clearances for the Work of other trades, and present an orderly appearance where 
exposed. Prior to beginning such Work, the Contractor shall prepare coordination, drawings 
showing the exact alignment, physical location and configuration of the Mechanical, Electrical 
and Fire Protection installations and demonstrating to the Contractor’s satisfaction that the 
installations will comply with the preceding sentence. 

1.2.10 Exact locations of fixtures and outlets shall be obtained from the Architect as 

provided in Subparagraph 3.2.5 before the Work is rqughed in; Work installed without such 
in formation fro nil the Architect shall be relocated at the Contractor’s expense. 

h2.ll Test boring of soil test information included jvith the Contract Documents or ,,T 

otherwise made available to the Contractpr 'was obtained by_.the.Owner.fpx use by the-Architect 
in the design of the Project or Work. The Owner does not hold, out such information to the"*'; - 
Contractor as an accurate or approximate indication of subsurface conditions, and no claim for 
extra cost or extension ofthne^csulting .froiuia. .feli^nce by the Contractor on such information 
shall b’e allowed dxcept ^ piSyided in Subparagraph4.3.6. . ” . .. 

1.3 OWNERSHIP AND tJSE OF ARCHITECT’S DRAWINGS, SPECIFICATIONS 

AND OTHER DOCUMENTS 

1.3.1 The Drawings, Specifications and other documents prepared by the Architect are 

instruments of the Architect’s service through which the Work to be executed by the Contractor.', 
is described. - The Contractor may retain one contract record set. Neither the Contractor nor aiiy 
Subcontractor, Sub-subcpptractor ; or material or equipment suppher-shall own or. claim a • 
copyright in the Drawings, Specif],caiions andother documents prepared by the Architect, , and:. , 
unless otherwise indicated, and except as provided in the Owner/Arohitect Agreement for the • ■ 
Project, the Architect shall be deemed the author of them and will retain all common law, 
statutory and other reserved rights, in addition to the copyright. All copies of them, except the 
Contractor’s record set, shall be returned or,suitably accounted for to the Architect, on request* v 
upon completion of'the Work. The Drawings, Specifications and other documents prepared by 1 ■ 
the Architect, and copies thereof furnished to the Contractor, are for use solely with respect to 
this Project. They are not tq.be used by the Contractor or any Subcontractor, Sub-subcontractor 
or material or equipment supplier on other projects, or for additions to this.Project outside the. S . 
scope of the Work without the specific written consent of the. Owner and; Architect. The . r 
Contractor; Subcontractors, Sub-subcontractors and material or equipment suppliers are granted 
a limited license to use and reproduce applicable portions of the Drawings, Specifications atfd 
other documents prepared by tjw Architect appropriate to. and for use in. the execution of their' ^ 
Work under the Contract Documents. All copies made under this license shall bear the statutory •• 
copyright notice, if any, shown on the Drawings, Specifications and other documents prepared. 1 '-- 
by the Architect. Submittal or distribution to meet official regulatory requirements or for other 
purposes in connection with this Project is not to be construed as publication in derogation ofthc 
Architect’s copyright or other reserved rights. 
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Notwithstanding anything herein to the contrary, as between the Owner and Architect-,- 
their rights and obligations with respect to tile Architect’s instruments of service are governed by 
the provisions of the Owner/ Architect Agreement for the Project. 


1.4 CAPITALIZATION . . 

1.4.1 Tehns capitalized in these General Conditions include those which are (1) 

specifically defined, (2) the titles of numbered articles and identified references to Paragraphs, 
Subparagraphs and Clauses in a document or (3) the titles of documents published by the 
American Institute of Architects. . . 


1.5 

1.5.1 


INTERPRETATION 


* * Infhe^interestbfbrfe'yity the Contracttibcupi^hts.freqfid$tly o.nyt iriodifying . , x 

words such as “alFaiid 1 ‘‘ahy’^ anti artifcjfcsasSfie*• a'nd'^an,*’ .but tfee %ct a'modjfier or - 
an article is absent ffoin drib statement ^nS'a|ipears''in fc an^ihef is not intended to affect the 
interpretation of either statement. 

ARTICLE '2 

• oWner;' .. 

2.1 DEFINITIONS ' ' ' '^.T\ *. . 1- .'7 . .. 

2; 1,1 The OWner is the as.sui^li^SEI‘ilSii?is . ... 

referred to tkotighout the'Cdntfact b^curntnt's as if'smgular in number. Prop) time to. time 
Herein the Owner is referred to as the Town. 


2 . 1;2 


The Prbject Manflger'isPHe''persdn^ .ps'spc^p?.writing by,the 

nwriprU hntioii • 5 •Prrn&it 'ftiaTiaffae" sfiall act'as'tHe Owner’s rebreseiitative with 



Project 

such modifications 

hereunder,- and so lon& as'the Contractor &givenany’^uch Modifications affect the. 
Contractor’s performance of the Work. — 


2 . 2 - 


INFORMATION AND'SERVICES RETIRED OF THE OWNER 


2.2.1 The Owner upon reasonable written request shall furnish to the Contractor in 
writing information which is necessary and relevant for the Contractor to evaluate,.give notice' 
of, or enforce ihechariic’ s lien rights. Such information shall include a correct.statement of the 
record legal title to the property on which the Project is located, usually referred to as the site, 
and the Owner’s interest-therein at the time of execution of the Agreement. 

2.2.2 The Owner shall furnish surveys describing physical characteristics, legal 
limitations and utility locations for the site of the Project, and a legal description of the site. 
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2.23 Except for permits and fees which are the responsibility of the Contractor under _ 

the Contract Documents, thb Owner shalf secure .and 

assessments and charges'required for cdhstfuctidfr, 'ufc of occupapcySFpcrmneni struck'^ A ’ 
for permanent changes in existing facilities. 


or 


2:2.4 Information or services required of the Owner hereunder shall be furnished by the 

Owner with reasonable promptness after receipt from the Contractor of a .written request for. such 
information or service^. 'Ji .‘s'-'* , tv ., ■... . ..... 

2.2.5 Unless otherwiseproViitedintSe.Contract Documents,t£'Co■ 

furnished, free of charge, such copies of Drawings and Project Manuals as are reasonably 
necessary for execution of the Work. • 

2.2.6 The foregoing are in addition to, other duties and responsibilities pf.the-Qwner. 

enumerated 1 _ u-.-. w,'»" 1 • 

Separate 
Bonds). 


s.VV;-.! :1>- 

• i ■ • . 



■ '.y v:.’ 


.vc-' 


2.3 


OWNER’S RIGHT TO STOP THE WORK 


23.1 If the Contractor fails to correct Work which is not in accordance with the 

requirements of the Contract Documents as required by Paragraph 12,2 or persistently fails to 
carry out Work in accordance with the Contract Documents, the Owner, by written .ordersigped 
by the Project Manager, may order the Contractor to stop the Work, or any portion thereof, until 
the 

shall _ 

Contractor or any other pefsoii or'entityi 





•'?W 


2.3.2 


The Owner may order the Contractor in writing tp.suspend, .delay,,or.interrupt ail 



Ordered by the' O^iie* fof 

time specified nifins pern^t Uie dwM shaffm&qn * 

increase in the cosfd|^ ^cj^p.^.^ro^tp^.-.v, • . 

Contractor on silch iirfcjrtaSe; a'n3 pfpvidibd further; that the Owner shall not.makeany adjustment 
in the Contract Sum under this provision for any suspension, delay, interruption or failure to act 
to the extent that such is due.t,Q i; aqy,pau.se fo£yv»hjg]| gii^J^j^ct.prp'w.des .for an equitable 
adjustment of the Contract Sum under any other contract provisions. 

2.33 The Contractormust submit $e amount o|a cj§i*gjuiu|e£ Subparagraph 24<2 : .tp,. r? v J7 

the Owner in writiiig. ^'sobn ^ p^ctjraW.e .|^r ;^ie pd ; of the,susperisipn, delay, mtenruptipn..or, .. 
failure to act and, in anyevent, not later than ! 1 days after tf»c end.theippf; .Except ibr. costs due 
to a suspension ordek the Owner shail.ndt, .approve .any co^t^s. in the cl^im incunred jppre ; thad 
twenty days before the Contractor notified the Owner in writing of the act or failure to act 
involved in the claim. . •• ■ .• •• 


• *«*'■■■ 

• 

<\r 
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2.4 


OWNER’S RIGHT TO CARRY OUT THE WORK. 

2 . 4 . \ if the Contractor defaults or neglects to cany out the Work in accordance with the 

Contract Documents and fails within a seven-day period after receipt of written notice from the 
Owner to begin and prosecute correction of such default or neglect with diligence and 
promptness, the Owrier may, withpiit prejudice - to other remedies the t)wn£jr rnay.h^vej correct - 
such deficiencies; In such easeah appropriate Construction Change Directive shall he issued.. . 
deducting from paymbrits'then or thereafter due the Contractor' ifre ebriof o^irecti^g'guch .. s 
deficiencies, ini^iidiftg'd’dfripehsatioTi fdr the Architect’s'additional seirvihesand e^ejis'es^made' , 
necessary by such default, neglect or failure. If payments iheri orthtfreafter due the Contractor 
are not sufficient to cover such amounts, the Contractor shall pay the difference to the Owner. 

ARTICLE 3 

- - •••■•■'CONTRACTOR • ' ’ 

>>.••• •' "• 

3.1 rJEfiNITION 

.•£$•.■#■i 7 ^ 

3.1.1 .Th&Gontrabtbriis the.person or entity, identified as such in the Agreement and Is " 

referred to throu^hbfttithe Coftlradt Documeiiisas if ringblaYm number. 'T^fe.'tem^Co^racfor"! 
means the Ojnf^ctdT'bt the .Go^t'htctof’s authorized representative^ ' 

• ,■ CONTRACT DOCUMENTS AND FIELD CONDITIONS'BY'. 

-CONtS^ GTC)R ' : - ‘ • ■' ■ ' 

' ' '' " ■- ' ' ’’ .. ... ... 

3.2.1 Befp^evstattirig thB Work,-and at frequehf-'ihtervals duringthd j3r'o|rdss.thereby the 

Contractor shali'.p^p&lly^Study^d'Cbnfpafe the GontfrictDb^'mentswith'eScir btfieraild';^Mi 
any 1 information foihished. byfthe-Ovv'rief pursuauit' to Subparagraph i;24 arid shall ^t jiic'e report' 
to the Architect any ^or-mcDrisistdricy or omission’Afe Contractor may discdV&f. A|y " ' ' ' ' 
necessary charigei'shalibeiorderdd as provided in Article 7, siigect to the feqiiirefrients'5bf ^' '. 
Paragraph 1.2 and other provisions of the Cofttfact Doeumehts; Ifthe Cohtrabtb^pifrceeas with' 
the Work without such notice to the Architect, having, discovered such errors, inconsistencies or 
omissions, or if b.yfreasonable study of the! Contract Dp'curnerits the GonUractofcouid have 
discovered such, theContractor shall bear all costs arishig' therefrom. ’ — 

3.2.2' The Contractor shall take field measurements and verify field conditions and shall 

carefully compare such field measurements and conditions arid other information known to the 
Contractor with the Contract Documents before commencing activities. Errors, - inconsistencies 
or omissions discovered shall be reported to the Architect at once. Any necessary change Shall 
be ordered as provided in Article 7, subject to the requirements of Paragraph 1.2 arid other 
provisions of the Contract Documents. If the Contractor proceeds with the Work without such 
notice to the Architect-,having discovered such errors, inconsistencies or omissions, the 
Contractor shall bear all costs arising therefrom. 
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3.2.3 The Contractor shall perform the Work in accordance with the Contract 

Documents and any submittals made in accordance with Paragraph 3.12. • ' ‘ • 

3.2.4 The Contractor shall give the Architect timely notice of any additional Drawings, 

Specifications, or instructions required to define the Work in greater detail* or to permit the-, 
proper progress of the Work. , . 

3 2.5 The Contractor shall not proceed with any Work not clearly and .consistently ,. . • 

defined in detail in the jCpntraci Dpoymepts, but stall request additional drawings or.;in?i.tmctip.ns .- *.<*, 

from the Architect"^ provided' in Subppra^aph 3^,4... jftfe Contractor, proceed^ wii^s.^ -*■>? ■■■ A‘> 

Work .without.pUammg^^L^ef tj^^ipgs, ?ppcificatiqns.or,instructions, 4 hp,(^fttr^^jhall .--..v.-, 
correct Work incorrectly ’^pne aftfre Coptractor’s own. expense. . . . iS . r . .... ..c . 4 --.rs 

3.3 • SUPfeRVIsiotf AKt) CONSTRUCT!Ohi PROCEDURES 


3 3,1 The Contractor shall supervise and direct the Work, using the Contractor’s best 

skill and attention. The Contractor shall be solely responsible for, and have control over 

construction means, methods, techniques, sequences and procedures and for coordinating all 

portions of the Woik under the Contract. Where the Contract Documents refer to particular 

construction means, methods, techniques, sequences or procedures or indicate or imply that such 

are to be used in the tyork, such mention is intended only to indicatc that the operations of the 

Contractor sh *8 be such as to produce at least the quality of \york implied by the operations .4. 

described, but the actual determination of whether pr not the described operations miay be. safely • : f * > •' 

and suitably employed on the Work shall be the responsibility of the Contractor, who shall notify 

the Architect in writing, of the actual meany methods, techniques;; sequences or prhcedUjes : whicH 

will be employed on the Work, if these differ from those mentioned in the Contract; Documents. 

All loss, damage, liability, or cost of correcting defective work arising from the employment of 
any constmctipn.ipieans, meth,p,ds, tephniques; sequences oj.procedures shall.be bprric:.feyThe^r 
Contractor, notwilihstanding that.'suchxonstruction means, methpds* techniques; sequences,or ; . 

procedures are refen-ed to, indicted or implied.by the Contract Documents;, unless the v* •*’ • 

Contractor.has given timely haticeV the Owner and Architect in writing, that such means; .*>•: .*«* 
methods, techniques, sequences or procedures are not safe or suitable,- and the Owner has :then:');WA: • -= ' 

instructed the Contractor in .writing,to proceed at the Owner’s risk. - , vb-t* 


3.3,2 The Contractor shail.be: resp^iblejo $he pwner.for a.cts and omissions of the T 

Contractor’s employeesrSubcontractors and.their ^geptsand employees, arid other persdns' ' -1 
performing portions of the Work under a contract with the Contractor. 



3.3.3 ’ the Contractor shall not.be relieved of obligations; to perform the Work in :-; • /-■= 

accordance with the .Contract Documents either by activities or duties of the; Architect .iff the ^v 
Architect’s administration pjf the. Contract, or by .tests, inspections or approvals requirfedbr--' “ ! 
performed by persons other than the Contractor. ; • . . , r. 



3.3.4 The Contractor shall be responsible for inspection of portions of. Work already; • 

performed under this Contract to determine that such portions are in proper condition to receiVfe ■ ■ • 
subsequent Work. 


Consolidated General Conditions - Page 8 
(Rev. 12/8/04) 



3.4 


LABOR' AMD MATERIALS 


3.4.) Unless otherwise provided in the Contract Documents,, the. Contractor .shall, 

provide and pay for labor; material^,.e^yipment;’tools, co^ttuction equip menta^-nrachinery, 
water, heat, utilities, 'transportatioi^’'$Kef fam hpes and |erv]Ge§ flec^ssaryTor. proper. , . 
exe cution and' co mpl btiori'of the'Work, 'yJiitxjici tempora^p/pennanen^ and whether, orxKrt = 
incorporated o'Ho'he^ofpprated’in tfe'Wdrk.' The wqrd “j^oVide^ shall,mee^ftf^iish and . 
install completely, inciting 



Contractor’s employees ; and othef persons Contract, t,tie ys^tp^r shall not 

permit enqjloy'ifiie^ofUhfitpefsons or pe'rkjns'hofs^iiied in tajsjc^assi^i^dtathexTi. 

4 , “,'*** i .*•**• ► •*, t • * t 4 « ’** « v $ * T ' • 

3.5 ’ WARRANTY ' ' 


3.5:1 


permitted by the CoiUracf Dbcuments, that ! 


qualtfy.reguired or.pertutfed,.and that'the 

Cdptract Dociiments. '^Work-riot Ponfo'mimg-to tb'esfe' recftiirements, including substitutions not 



experts, Of other, evidence: ^hid^ ! jjtTHcf ; op)jr) : ^h ; a reasonable 
certainly.that.any material used, or proposed to be used in the Work, meets the requirements of 
the Contract Documents. All such data shall be furnished at the Contractor’s expense. TJiis, 
provision shall not require the Contractor to pay for periodic testing of different batches of the 
same material, unless such testing is specifically required by the Contract Documents, tp'be ... 
performed at the Contractor’s expense. 

- * ‘ . • V” 

3 . 5.3 If the Contractor proposes to use a material which, while suitable for the intended 

use, deviates in any way from the detailed requirements of the Contract Documents, the. _>.. . 

Contractor shall inform the Architect in writing of the nature of Such deviations at the tune the 
material is submitted for approval, and shall request written approval of the deviation from the 
requirements of the Contract Documents, in accordance with'the procedures set forth in Mass! 
Gen. Laws Chapter 30, Section 3 9L“ *' . .... 

3 . 5.4 In requesting approval of deviations or substitutions, the Contractor shall provide, 
upon request, evidence leading to a reasonable certainty that the proposed substitution or 
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deviation meets or exceeds the requirements set forth in Mass. Gen. Laws Chapter 30, Section 
39M(b). If, in the opinion' of the Architect, the evidence presented by the Contractor does not 
provide a sufficient basis for such reasonable certainty, the Architect may reject such.substitution 
or deviation. 


3.5.5 


The Contract Documents are intended to produce a buiiding of consistent 



• t r 

• * J'xvsr 




to the overa II appearance of the Bu^ajhg. The Afchitect sjiall judge the design pji^.appe^rapce o£<>.. 
proposed substitutes on the r haisi's''bf tfieir $uila$jity;jndelation 7^77^- 

Project, as well as for their intrinsic merits Tft^^ciSec^VSrno^ approve as equal tp materials 
specified proposed substitutes which, in the Architect’s, PpbuQ.n, \yould ; be out oil character* • 
obtrusive, or otherwise'of degjgpqfthd freject.- .Inn . -, r -. 
order to permit OFtjolOraiid finish^1hi|jppii^c;for •• • ],&/. 

Architect, famish the substituted ihaterial id aiiy coldr, finish, texture, or pattern which would 
have been available from the manufacturer originally specified, at no additional cost to the. 

Owner. 

3.5.6 Any additional cost, or afty loss pfdamage ansprg.from, the. substitution of any . .. :» v 

material or any method for tHohe bngmajly ^'ecifieii sK^l bebbjne by the Contractor, . .., 

notwithstanding approval or acce^t'ance qfsp^.?u^Btioib^.thei Owner,.orthe ^chitect}- ; . 

unless such substitution'qjd rci^'^ oy'&BQtioji of the .pwiier.or'the ■ ... : 

Architect. ' y . . ... . ... •. 

. ... .,•} •• • • •• - ' ' • •• '-s’ ' 

3.5.7 The warranty provided in this panjgraplj 3.5 s^dEhc in,addition to and not,in •. 

limitation of any other warranty required by the Contract Docui^entsqrqt^ •.>• • •, . =•. • 

law. 


3.5.8 The Contractpf shall pfacurc biid dejiyer to the,Architect, no later tjinn the date.-r• 

claimed by the as tHc ,4ll.spcpi?il v^air.antjes required • 

by the Contract DodbrnCnb./ $efry£$.i?y ilje Cphtraptpr sfedl,constitute the Contractor’s - • • : 

guarantee to the Ovmer that the warranties shall be'performed .in accordance with their terms .and 
conditions. ... ., ..... 


3.6 


TAXES 


\\t 




3.6.1 The Contractor siiajj pay sales, consumer, use and similar taxes for the Work pro¬ 

portions thereof provided by the Contractor which are legally enacted when bids are received or 
negotiations concluded, whether or not yet effective or. merely scheduled to go into effect ' 


3.7 


PERMITS; FEES AND NOTiCJES 


3.7.1 Unless otherwise provided in the Contract Documents* the Contractor shali secure 

and pay for the building permit and other permits and governmental fees, licenses and 
inspections necessary for proper execution, and completion of the Work which are customarily 
secured after execution of the Contract and which are legally required when bids are received or 


; I \t •. ;. 

• . r v .v.-7 

"■w-- > 

‘'i. u :;.y, 

' ’-Vt: ‘ M V r .:. • 
‘.V. 

*:s‘» fvv i V.'!t*-' f : ~ ? i\ 
.r.’su.stv-sMtiy. 
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negotiations concluded. 'Notwithstanding the foregoing, the Town hereby waives the fee for (he 
Town’s building permit for the Project. 

3.7.2 The Contractor shall comply with and give notices required by.laws, ordinances, 
rules, regulations and lawful orders of public authorities bearing on performance of the Work. 

373 It is not the Contractor’s responsibility to ascertain that the Contract Documents 

are in accordance with applicable laws, statutes, ordinances, buildjng codes, and rules and 
regulations. However, if the Contractor observes' that portions of the Contract Documents are at 
variance therewith, the Contractor shall promptly notify the Architect and Owner in writing, and 
necessary changes shall be accomplished by appropriate Modification. 

3,7.4 If the Contractor performs Work knowing it to be contrary iff laws, statutes, 

ordinances, buildirig codevand rules arid regulations withouf such notice to the' Architect'and 
Owner, the Contractor shall assume full responsibility for such Work and shall bear thfe : 
attributable'dbsW*: ... 

3.8 ALLOWANCES 

3. 8 .1-3.8.2 OMITTED. 

3.9 SUPERINTENDENCE - " ... t 

•' f- V ' 

3 , 9 ; 1 The Contractor shall employ a competent superintendent; acceptable to the Owner, 

arid; hecessary assistants who shall be in attendance at the Project site full time during the progress 
of the Work until the date of Substantial Completion,'arid for such additional time t%eaffer ais 
the Architect may, determine tu be necessary for the expeditious complfetidri of the'Work: The 
superintendent shall be licensed to act as superintendent in accordance With rill applicable laws for 
projects, of this type. The Contractor shall remove the superintendent if requested to do so in 
writing by the Owner, and shall promptly replace him With a competent person reasonably 
acceptable to the Owner. The superintendent shall represent the Contractor; arid communications 
given to the superintendent shall be as binding as if given to the Contractor. 

3.9.2 The Contractor shall retain a competent Registered Professional Engineer'd 
Registered Land Surveyor, acceptable to the Architect, who shall establish the exterior lines rind 
required elevations of all buildings arid structures to be erected on the site and shall establish 
sufficient lines and grades for the construction of associated Work such as, but not limited to, 
roads,-utilities and site grading. The Engineer or Land Surveyor shall certify as to the actual 
location of the constructed facilities in relation to property lines, building lines, easements, and 

other restrictive boundaries. 

3.9.3 The Contractor shall establish the building grades, lines, levels, column, wall and 
partition lines required by the various Subcontractors in laying out their Work. 

3 . 9.4 The Contractor shall coordinate and supervise the Work performed by 
Subcontractors to the end that the Work is carried out without conflict between trades and so that 
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no trade, at any time, causes delay to the general progress of the Work, if such delays occur, the 
Owner may deduct anticipated, liquidated damages fixyn the Progress Payments to the 
Contractor. The Contractor and all'Subcontractors shall at all times afford, each trade,, any . ... 
separate contractor, or the Owner, every reasonable opportunity for the installation of Work and 
the storage of materials. 


3.10 


CONTRACTOR’S CONSTRUCTION SCHEDULES 


3.10.1 The Cpntractor..,shaJl prepare, and submit to the.Architect a prp.gres^|che.dule,.apd. 

shall comply with su^i§c^e^uie,.^s.descyjbe(3 i,n Subparagraphs : 8.2.4.tlirpugh,8.2.8;. , •; . 


3.11 


DOCUMENTS AND SAMPLES. AT THE SITE 


3.11.1 The Contractor shall maintain at the site for the Owi)er ; ,pne record.-pppy of;th$ 

Drawings, Specifications^ Ctaqge Orders,and other Mpdifip&tjoi?^ m go 0 d ; prtjer^pd;, 

marked currently to recprdcj^|ges apd selectipi)s made during cpnstrpptipjv. : 

, approved Shop Drawings, Product Data, Samples and similar required submittals. These shal.l;,be 
available to the Architect and shall be delivered to the Architect for submittal to the Owner'upon 
completion of the Work. 


3.12 


SHOP DRAWINGS, PRODUCT DATA AND SAMPLES 


3.12.1 Shop Drawings are drawings, diagrams, schedules and other data specially 

prepared for the Work by the Contractor or a Subcontractor Sub-subcontractor, manufacturer, 
supplier or distributor to illustrate somtsportion of the Work. ;;••• - :• w*. . « 'v-. V 

. . . • / .. .* w Vj («•••,,! ' t. fi . 

-3.12^2 ' Product Data are illustrations,.standard schedules, performance charts;- v. 

,instructions, brochures, furnished by.the.cGontractorrtoriilustrate.... 

materials or equipment.forsome portion ofthe work. - * ’ ! 5 ' ' ' :>y - 

3.12.3 Samples are physical examples, which; illustrate materials, equipinent or • ■ v 

workmanship ; and establish standards.by which the Work will be judged.. . v - 

3.12.4 Shop Drawings, Product Data, Samples and similar submittals are not Contract . 

Documents. The purpose ,Q|$ieir subrnittal is .to demonstrate fpr those portions, of thfeiWorkfo^ 
which submittals arc requireS'the way the Contractor proposes tp confoiim:to.the mformatioh: 
given and the design copcept expi;e.ssed in the. Contract Documents. Review by.the Architect 
subject to the limitations: of this Paragraph 3.12 and Para graph 4.2. .• 1 c> .. ‘A VA t KM - 

‘ ... •. . ^VS-e.. v" - 

3 32.5 The Contractor shalfreview, approve and-submit to the.Architect Shop. Drawings, 

Product Data, Samples and similar submittals required by the Contract Documents 
reasonable promptness, in accordance with the Contractor’s progress schedule approved by the 
Architect, and in such sequence as.to cause no delay in the Work or in the, activities of the Owner 
or of separate contractors. Submittals made by the Contractor .which are not required by the 
Contract Documents may be returned without action. 
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3 ) 2.6 '.'Title Contractor shall perfbrm.no portion of the Work requiring submittal and 

review of Shop Drawings, Product Data, Samples or similar submittals until the respective 
submittal has been reviewed by the Architect. Such Work shall be in accordance with reviewed 
and approved submittals. 


3.3 2.7 By approving and submitting Shop Drawings, Product Data, Samples, and similar 

submittals the Contractor thereby represents,that the Contractor has determined and verified all 
dimensions, quantities, field dimensions, relations to existing, work, coordination with work to be 
installed later, coordination with information on previously accepted Shop Drawings, Product 
Data, Samples, or similar submittals and verification of compliance with all the requirements of 
•the Contract Documents. The .accuracy, of all such ipfprmatipnjs the responsibility of the 
Contractor. In reviewing.Shop .Drawings,,. Product Data, Samples,, and similar submittals the ^ 
Architect shall bi’entitled.to fedy upon the Contractor's representation that such information is 
correct and accurate. . • 

3.12i8 • ’file Contractor.shall not be relieved of,responsibility fqr deviations from .. 

requirements of the Contract Documents'by the Architect’s review of.Shop Drawings, Product 
Data, Samples or similar submittals unless the Contractor has specifically informed the Architect 
in writing of such deviation at the time of submittal and the Architect has given written approval 
to the specific'deviation. The Contractor shall not be relieved of responsibility for errors or 
omissions in Shop Drawings, Prodqcf Data, Samples or.sinular,submittals, by the Architect’s 
review thereof. . • r; •* - •• 





3 12.9 » The Contracfor shall dfrec£,specific’ attention,,iri..w.pting- or on resubmitted Shop 
Drawings, Product subrtuttajs, to revisions pjiier, than those requested 

by the Architect oil previous subrrjittais. .Unless sirph notice has been given, the Architepts 
revibw^of artaibniitea SKo^Diaw|ii Pfpdupt ; ^ate,..Sainp}p ? or simjl.ar submittal shall not 
constitute accepSmcte'of any, changes hot requested on the prior submittal. 

3.12.10 Informational submittals upon which the Aiqhjtect is not expected to take 
responsible action may be so identified in the Contract Documents. 


3.12.11 When professional certification of performance criteria of materials, systems or 
equipment is required by the Contract Documents, the Owner shall be entitled lo rely upon such 
certifications, and neither the Owner northe Architect shall be expected to make any 
independent examination with respect thereto. 


3.12.12 The Architect will not check dimensions or quantities on any Shop Drawings and 
will not assume any responsibility for any errors in dimensions or quantities on Shop Drawings. 



3.13 USE OF SITE 

3.13 J The right of possession of the premises and the improvements made thereon by 

the Contractor shall remain at all times in the Owner. The Contractor’s right to entry and use 
thereof arises solely from the permission granted by the Owner under the Contract Documents. 
The Contractor shall confine the Contractor’s apparatus, the storage of materials and the 
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operations of the Contractor’s workers to limits indicated by law, ordinances, the Contract 
Documents and permits and/or directions of the Architect, and shall.not unreasonably encumber 
the premises with the Contractor’s materials; .The Owner shall riot be' liable to the Contractor, 
the Subcontractors, their employees or anyone else with respect to the conditions of the premises 
except only for a condition caused directly arid solely by the negligence' of the Owd'er. 


3.14 


CUTTING AND PATCHING 



performed in accordance with the requ iremeiits of the ContfSfct Documehis!- 


3 . |4,2 The Contractor shall not dari^ge'oi’ endanger a poitioh oJ 1 thb Wdrk ofjbljy fcfr' _ 

partially completed construction of the OwrieFWseparafeconfraci^ 

otherwise altering such Construction, dr by ekcaVatioh. fhe'Gbhtractbf shall not cut bf 

alter such construction by the Owner or a separate contractor except with written consent of the"' 

Owner and of such separate contractor; such co.nsent shall not be unreasonably withhc W. The 

Contractor shall not unreasonably withhold from the Owfter or a separate 1 -confractbr the' 

Contractor’s consent to cutting dr otherwise altering the Work. ' 


3.15 


CLEANING UP 


3.15.1 The Contractor daily shall keep the premises and surrounding area free from 

accumulation of waste materials or rubbish caused by operations under the Contract. At 



IUUUiyii, o vwm, ,—r~•, >5 . r' r /^r r '.— y.;-'. 

Immediately priorto theArchitect's irispbetibn.for .Substantial Coj^letio^ the 
completely clean the premises. Concrctffand cbramic'sfrrffc^sh^l be ^ 

Resilient coverings shall be clcafied, ^akS ana buic^'' .Woo^WGi4c' shali'tie. clc&p^. 

Sash, fixtures and equipment shall be thoroughly Cldaned. Stdms; Spots; dust, marks aiid smears 
shall be removed from all surfaces. Hardware and all metal surfaces shall be cleaned.and. . 
polished. Glass and plastic suffices Shall be thordugh^ Wearied b^profe^wp^. wmdp^ t 
cleaners. All damaged, broken or scratched g®i ; M plastic sMil be replaced by the Contractor at 
the Contractor's expense. ' •• • 

3.3 5.2 I f the Contractor feils to clean up'as provided in the Contract Documents, the 

Owner may do so and the cost thereof shall be Changed to the Contractor. ...... • . . 

3.15.3 The provisions of paragraphs 3.15.1 and 3.15.2 shall apply equally to all 
subcontractors at the project insofar as each subcJohtractor’s work is concerned. 


3.16 


ACCESS TO WORK 


3.16.1 The Contractor shall provide the Owner and Architect access to the work in 

preparation and progress wherever located. 
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3.17 ROYALTIES AND PATENTS . • 1 

3 17, l ' The Contractor shall pay all royalties and license fees. The Contractor shall, .;- 
defend suits or claims for infringement ofpatent rights and shall hold the Owner and Architect 
harmless from loss on account thereof, but shall not be responsible for such defense pitas when 
a particular design, process or product of a particular manufacturer or manufacturers is required 
by the Contract Documents. However, if the Contractor has reason to beljeye that tne.recjuired 
design, process or product is an infringement of a patent, the Contractor shall be responsible for 
such loss unless such information is promptly furnished to the Architect. 


3.18 


INDEMNIFICATION 


3 18.1 To the fullest extent permitted by law,’the Contractor shall indemnify and hold 

harmless the Owner, Architect, Architect’s consultants, and agents and employees.o^^iy.pfthcm 
from arid against claims, damages, losses and expense, including but not limited to attorneys’ 
fees arising but of or resulting from performance, of die _ ip \; 

dainagd, loss of-e^Reilsci'isattributdbie- & v'- : 

or'destiractiO$:6'j^fangifele'pfbiie^'(bthcr tfe^'fee TOfh'jts^;^c|ddmp ; , 

therefrom, catfeei.it whole 1 oir in part by' negligent acts or omissions of.^e Contotor^ft,, „v,._ . 

Subcontractor, anyone directly or indirectly employed by them or anyone for whose acts they 

" .. » . « ; _L 1C PQtlCpH VTY TV. 


■ • • .y 

'ly't ‘ • 



by.a party. indchiinfied hereunder. 

reduce other n^if^or obligations of indeMf|‘wbich Would fejy P Y • ■ • •; 

persbfrdescribed iri this Paragraph 3.18. T v: ■ 


■ '.w-i 


,s.;, 


3.18.2 


In claims against any person or entity indemnified under this Paragraph %. 1§ Sy 

, ~ < _ _ 1*_ktl 

:e of the Contractor, 



an em_ 

or anybnb for whose' abtsmey may dc more, 

3 18 shall not be limited by a limitation bo the’ ambiint or type of damage's, compensation, or 
benefits payable by or for the Contractor or a Subcontractor under.wor^ersVprworkmens... , 
compensation acts, disability benefit adtS, or other employed benefit acts. . 

3 jg 3 The obligatibirt of the Contractor under this Faia^ph 3.18 

liability of the Architect, the Architect’scoi^&ts^ 

arising out of ( 1 ) the preparation of maps, tifawiiigsl opiiiiOns, reports, riifye^S, pn^i^e ^rpers, 
designs or Specifications, or (2) directions or instructions given by the Architect; the Architect s 
consultants, and agents or employees of any of them. 


3.19 COVENANT NOT TO SUE . . 

3.19 j In consideration of the Contractor's undertaking to indemhify and hold harmless 

the Architect, the Architect’s consultants and agents" br employees of any of them, in accordance 
with Paragraph 3.18, agree that the Architect wili not bring any civil suit, action or other 
proceeding in law, equity or arbitration against the Contractor, or the officers, employees, agents 
and servants of the Contractor, for or on account of any action which the Architect may have 
arising out of or in any manner connected with the Work, except to enforce the provunons of 
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Paragraph 3.18 and this Paragraph' 3.19; and the Contractor, or any successor, assign or subrogee 
of.thp Contractor, agrees not to bring any civil suit, action or other proceecfing in law, equity or 
arbitration against the Architect, or the officers, employees, agents and servants of the Architect, 
for the enforcement of any action which the Contractor may have arising out of or in any manner 
connected with the Work. ' 

3.20 RECORD KEEPING R£'QUiR£MENTS 

3.20.1 The Contractor shall, comply with all applicable requirements of Mass (J}en. Lavys ^ 

Chapter 30, Section 3 9R. ‘ ..J '.'M . 

ARTICLE 4 


•ADM^ISTRATJGN OF THE CO^T^ACJ., 


4.1 






.*• V v/ 

A\iky- 

!?, 


4.1.1 . .The Arqm't.ect is the persbri lawfully.licensed to .prapticc,Architecture or.an entity J 

lawfully practicing mcijitt^re jdefttifi«[.as.sScHIn.the ^e|nignj.and|s lifeiTgd. to.. t&roughout ’„ 
the Contract Documents as if singular miiumber The term "Architect’; means the Architect or . 
the Architect’s authorized representative. . ...... 

4.1.2 and limitation! of au^^y of the.^c&it^ct as sett forth in... 
the Contract Docinnents shall nof ^ fcs^ted, modified qr e^fended without.Witten ponsen^.of 

. the Owner, Contractor ana. Architect.' Consent' shall not be unreasonably- withheidl,To.tV 

inconsistent, herewith, the rights .and responsibilities of the Architect shall be governed by the *. : 

Owner/Architect Agreement, for the Project. u ... . .... . . , t .... . 


4.1.3 
architect whose 



“XV 


4.2 ARCHITECf ’ S ADl^yNjstR^f 1014 Of;,THE CONTRACT . 


4.2.1 Die Aychilec^ wiU. proy^e admunistratjon.of Jjie^Cpjitiact as described -in,the. ? 

Contract A^futect wid V- 

have authority to deTb^ijcmlf.bift^OWnfr oiily to/^e^nj. pjrpyideg-jin the .Cpptract,j . . 

Documents, unless pthbrwisp'ihpdi|ied by wrihen instrument in accordance with other pro.yisions^ 
of the Contract. . ,, , v 

4.2.2 The Architect will visit the site at intervals appropriate, to the stage of construction 
to become generally familiar with the progress and quality of the completed Work and to 
determine in general dfthe ytojk is. being performed in a manner indicating, that the Work, when 
completed, will be m^cc^rd^nfc^wjtli iHeContract Documents., The .Architectyvili visit the site 
at least once per week'during periods .of active, construction. The. Architect will not be required ., 
to make exhaustive, or continuous oi^site inspect ions to check, quality or quantity of the Work. 

On the basis of on-site observations as an architect, the Architect will keep the O wner informed 
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of progress of the Work, and will endeavor to.guard, the Owner against defects and deficiencies 
in the Work. 

4.2.3 The Architect will not have control over or charge of and will not be responsible 
for construction means, methods, techniques, sequences or procedures, or for safety precautions 
and programs in connection with; the Work, since these are sojely the Contractor's responsibility 
as provided ikf Paragraph 3.3. The Architect Wi.ll not be responsible for the. Contractor’s failure... 
to carry out the Work.in accordance with the Contract Documents.. The Architect will not.be 
responsible for acts' or omissions of the Contractor; Subcontractors, or their agents, or employees, 
or of any other persons performing portions of the Work. 

4.2.4 CorhifiuhicBtibns.Facilitating Contract Adnrunistration. Except as otherwise 
provided in the Contract Docufrierits or whendirect communications have been’ spep.iaUy 
authorised, the Owner hnd Contractor sliail endeavor to' communicate through the project 
Manager. Cohimuhicatidhs'by' and withOrb'Architect’s consujtintf shah be through.the 
Architect. Communications by a&fwitjj^ Subcontractors'mid maferiaij suppliers,generally shall be 
through the Cb'htr'ictof, altHotigh the Owner add Project Manager nu$ have difect 
communications with subcontractors and suppliers intended to facilitate or expedite construct ion. 
Communications by arid with separate contractors shall be tlirough the Owner, 

.> v. •• .if.-:.:•; •; - - •' x ' ! ' ' 

As to any written cdmniumcatidris"het^een two of the'thfee of the Owner, Architect, and 
Contractor, a cohciOTent copy shall He sent to the Third. ' 

4.24;$* ’ The- Architect'will have authority tb reject . Work which doesriot. conform, to the 

Contract Dociim6hts : ; ; Whefife^r thb Aicihifect'corisiders it rieC'eSsajy df'|dAisabIe ; jbf 
implexxxmtfttipii'^rtilc^mtent bf r tW : Ccx^fac£t'l^d'ci^&nts 9 

requirp additibriai.ijispfeetibh or testing of the Wbric m'accPfdaneVwith Shi^)^ragra|}hs 13.54 
13.5^ whether of riot' srich Work is fabricated, installed of ^iripleted. ; 'j(it)|«Ve!q nefthfcr this 
authority of the Architect nor a decision made ih ^obd faith bither to exercise or n'6t'tb,e'Xercise 
such authority shall give rise to a duty of respbrisibilityo'f the' Architect to the Contractor/ 
Subcontractors, material and equipment suppliers, their agents or employees, or other persons 
performing portions of the Work/• ' ' 

4.2.6 In accordance with generally accepted standards of professional practice the 

-Architect will reviewfapprove, arid take other appropriate action Upon thb Contractor's 
submittals such as Shop Drawings* Product' Data and Samples, for the purpose of checking for 
conformance with the Contract Documents. The Architect’s action will be taken with reasonable 
promptness, while allowing sufficient time in the Architect’s professional judgment to permit 
adequate review, and in any event shall take no longer than the time perriiitted by law. Review 
ofsuch submittals is not conducted for the purpose Of determining the accuracy and 
completeness of other details such as dimensions and quantities, or for substantiating instructions 
for installation or performance of equipment or systems, all of which remain the responsibility of 
the Contractor as required by the-Contract Documents. The Architect’s review of the 
Contractor’s submittals shall not relieve the Contractor of obligations set forth in Paragraphs 3.3, 
3.5 and 3.12. The Architects review shall not constitute approval of safety precautions or, 
unless otherwise specifically stated by the Architect, of any construction means, methods. 
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techniques, sequences or procedures. The Architect’s action with respect to any specific item 
shall not indicate approval of an assembly of which the item is a component. . • ; , 

4.2.7 The Architect will prepare Change Orders and Construction Change Directives, 

and may authorize minor changes in the Work as provided in Paragraph 7.4. 

. 4 . 2.8 The Architect will conduct inspections to deterrnine the date or dates of .^ ., 

Substantial Completiofl iad the date of final completion, wilj receive and forward to..the Cjwner .... , . 

for the Owner's review arid records written wariranties a?dj;e|ated docuniqnts.required . ... 

Contract and assembled by' the Contractor, apd ^'ijl. issue'^iinajl Certificate fior.^ymentujJpn.;V .... , ........ 

compliance with the requirements'of the Contract Documents. .. . .. -,.r 


4.2.9 If the Owner and AichHectagrec inwriting.' the Architect willpnavide. one or. . - 

more project represeiriatiyes tq'MM^pipa^tnjgo^tjie Architepf’S respprfi.ibiliti^ a.yh.e^it^, 

The duties, responsiVilifiel and iirnit^tions pf a^orify of sqch project representatives shall he .as.... ...... -. }V 

set forth in an exhibit tb be riicorpoi^led igi tire Co$p£pt Documepfs. If np, ; sp(?j|;.exhjbi.t .^.been' <w '.»•. 

so incorporated, the .and* ?c .. • 

representatives sSll be asset fertli in the edition ofAlA Document B352 currentas of the.date. .. - ... 
of the Agreement. . 


4.2.10 The Architect will interpret and decide matters concerning performance under and 
requirements of the Contract Documents on written request of either the Qv^er. or .Contractor;., . 

The Architect’s response to such requests will be made with reasonable promptness and within • • • 

any time limits agreed upon. The Architect may, as the Architect judges desirable, issue 
additional drawings or instructions indicating in greater, detail the cpnstiuctio.npr design.-of tjie 
various parts ofthe Work; sugh 'drawings of inscription^ my.be effected by.%fd,order or, ipfhefv • ......• 

notice to the Contractor, and provided suejh drawings or.instructipns arc, reasonably, consistent t! v 
with the previously.existm^Contra^.Documents, : th?.^ori.§halI .be.executed.in apcpfdapfje yritlr . •* « 

such additional drawings or^instructions withpufadditional cost or extension of the .Contract « . '. 

Time. If the Contractor claims additional cost or time on account of such additional drawings or ? • 

instructions, the Contractor shall give the notice provided in Subparagraph-4.3.7. • • - .- h n, 

4.2.11 Interpretations and decisions of the - Architect will be consistenfcwith the intent.pf . ... - :- .n 

and reasonably inferable from the Contract Documents and will be in writing or in the forai of 

drawings. When making stch inteqjretatiqns .and decisions, .the Architect; wifi -endeavor to «•/ 

secure faithful performance fiy the ftwner and Contractor, will ..pot. show, partiality to. either and, • 

will not be liable for results of interpretations or decisions so. rendered in goqdfaith. • • 


4.2.12 The Ajjbhitect’s decisions on matters relating to aesthetic effect, will be. final if 

consistent with the intent expressed in the Contract Documents. = : ... 




4.3 CLAIMS AND, DISPUTES 


4 . 3 . i Definition. A Claim is a demand or assertion by one of the parties seeking, as a 

matter of right,, adjustment or interpretation of Contract terms, payment of money, extension.of' 
time or other relief with respect to the terms ofthe Contract. The term “Claim” includes Change 
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Order requests by the Contractor as well, as other 'disputes and matters in question between the - 
Owl and ContLtor arising out of or relating to the Contract. Claims must be made by wr.tten 
notice. The responsibility to substantiate Claims shall rest with the party making the Claim. 

41 ? Decision of Architect. Claims arising prior to final payment or the earlier 

termination of'thif Contract shall be referred initially to the Architect for action as provided m 
Paragraph 4 4 Action by the Architect, as provided irt Paragraph 4.4, s^ill be required as a 
condition precedent to arbitration of a Claim betweeri the Contractor and Owner as to all such 
Tttos arising prior to the date final payment is due. Action by the Archtect m responseTo a 
S condition precedent to athitrarion in the event ( 1 ) the petto* of Axcteectris 

vacant- (2) the Architect has failed to take action as required under Subparagraph 4.4.1 withm 15 
days after the Claim is made; (3) the Architect has failed to take action required under 
Suhnaraeranh 4 4 4 within 30 days afterthe Claim is made, unless the Architect has notified the 
ffifSKlorS reasons why action could no, be taken within 30 days, and of the date by 
which actioiitWilljbe tafaJHliir (4) ths Claim relates to a mechanic's lien. 

433 Time Jiimitsofl Claim. Clainis by either party must bemadc within 35 days after 

occurrence of theeverit giving rise to such Claim or within'35 days after ?he claimant fort 
recognizes the cotiditioih.givmg.'risS to the Claim, winehever isTater. Claims must be made by 
writtmriotice. Any change or addition to a previously thade Claim shall be made by timely 
written notice in accordance with this Subparagraph 43.3. 

.434 Continuing Contract Performance. Pending filial resolution of a Claim including 

arbitration unless otherwise.agreed in writing the Contractor shall proceed diligently with 
perfor&ncc of the Contract ahdthe Owner shall continue to make payments m accordance with 

the Contract Documents. • 

4 3 5 Waiver of Claims: Final Payment. The making of final payment shall constitute 

a waiver of Claims by the Owner except those arising from: 

1 liens, Claims, security interests or encumbrances arising out of the 
Co ntract and unsettled; 


.2 


failure, of the' Work to comply with the requirements of the Contract 
..Documents; or 


3 terms of special warranties required by the Contract Documents. 

Any Claim which has not been waived in accordance with this Subparagraph shall be deemed to 
have accrued upon discovery by the Owner of the condition or breach upon which such Claim is 
based, for the purpose of any applicable statute of limitation. 

436 Claims for Differing Subsurface or Latent Physical Conditions. If, during the 

progress of the Work, the Contractor or the Owner discovers that the actual subsurface or latent 
physical conditions encountered at the site differ substantially or materially from those shown on 
the plans or indicated in the Contract Documents, cither the Contractor or the Owner may reques 
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an equitable adjustment in the Contract Sum applying to Work affected by the differing site 
conditions. A request for such an adjustment shall be in writing and shall be delivered by the . 
party making such claim to the other party as soon as possible after such conditions are 
discovered. Upon receipt of such a claim' from a Contractor, or. upon its own imtiatiye v ,the.... ; .. . 
Owner shall make an investigation of such physical conditions, and, if they differ substantially of 
materially from those shown on the plan's, or indicated in the Contract Documents or from thojse 
ordinarily encountered and generally recognized as inherent in Work of the character, provided • 
for in the plans and Contract Documents and are qf.such, a nature as to cau^c an increase or . . 

decrease in the cost of performance of the Work.pr a change.,.in the construction methods . • i, 3 
required for the performance of the Work which results in an in crease or decrease jn ( the, cos 
the Work, the Owner shall make an equitable adjustment in the Contract Sum and/the Contigcf;.^- 
shall be modified in writing accordingly. •. . .- .. •• . .;:••• .■ 

4.3.6.1 Should conditions encountered .below, the surface of the grppn d; requ ire; fha t 

footings, foundations or other parts of the.building or other stnrctme be.raised, jpwercd.pfi. 
changed, or if additional depth of excavation l^lowjhe Jeyels^shpwn on the. Drawings:^; reqhifed? 
in order to'provide proper bearing for the building or other structure or for any permanent 
utilities on the site or for permanent grading or other permanent site work, any change in the;- 1 
amount of excavation, dewatering, sheeting, protection, rock excavation, backfill, concrete or " - 
other structural work, or any other work permanently incorporated in the.building shall be. •*. 
considered a change in the Work, and the Contract Sum shall be adjusted as provided in this .* 
Article, provided that the Work has been ordered in writing as provided in 7.1.1. • • •: • 

4.3.7 Claims for Additional Cost or Time. Ifthp. Contractor claims that any. acts,or/ - 

omissions of the Owner or the Architect including any instructions,or orders; wbether ori(l,r i. ! ,- ;-V 
written, by thawings, or otherwise, involve extra cost or time, and the Contractor has not.. •••=,• . 
received a written acknowledgment by the Owner or Architect that extra payment will be madc - , 
or time extended on account thereof, the Contractor shall promptly so notify the Architect in 
writing of such Claim and shall not proceed with the Work relating to l stich CJaimuritil the";:^ 
Contractor has received a further written order to proceed except, as provided in Paragraph 10.3, 
in the case of an emergency affecting life or property. No Claim by the Contractor on account of 
such acts, omissions, instructions or orders shall.he valid unless the Contractor has so.notified 
the Architect before proceeding, and has received the further written order to proceed; 

4.3.7 J OMITTED 

43.7.2 • The Contractor shall have the burden of demonstrating the effect of the claimed 

act or omission on the Contract Sum or Contract Time, and shall.furnish the Architect with such 
documentation relating thereto as the Architect may reasonably require. In the case of a 
continuing act or omission only one Claim is necessary. • ' r- « 

4.3.73 Adverse weather conditions shall not be the basis for a Claim for additional time 

or cost. 

43.8 Injury or Damage to Person or Property. If either party to the .Contract suffers ' 

injury or damage to person or property because of an act or omission of the other party, of any of - 
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the-other pa«y‘s employees or agents, or of others for whose acts such party is legally* liable, ' 

written notice of such injury or damage', whether or hot insured, shall .tik given to the other party ^ 
within a re'asomble time not exceeding 21-days after first obfeervancef the notice shaU providf J . 
su fficient detail to enable the other party to mvesti^ate 'the matter. If a 'Claim - foV addit ional tokt 
or time related to this Claim is t6 be asserted, it shall be filed as provided in Subparagraph 4.3.7. . ' _ 

4.4 REVIEW OF CLAIMS BY ARCHITECT ' ^^ 

4.4.1 The Architect shall take oii'e or more of the following actions within teredos of 

receipt of a Claim: (1) defer any action with respect to all or any part of a Claiiii and request 
• additional information from either party; (2) decline to render a decision for .any reason which he 
deems appropriate,(including but not limited fd the faetthafthb Clara.Tftvdlves 1 allfe^Ti®'of''' < '- ' „. 
fault on the part of the Architect); (3) render a decision on all or a part of the Claim, or (4)' 
submit a schedulertp:the-parties indicating whdti the Archifefct expects taf^ke a'^io^T’h&' 

Architect shall notify, the parties in writing of any' atfion' taken'if ihe 
Architect renders, a decision or declines to render a decision; either party may proceed in 
accordance with Paragraph 4.5.."If the- Ajchitect^decides^haf the WorK’f^tingrt6^cfi : 'Claim 
should proceed regardless of his disposition of such Cllithfllie AfcKitect ; shall ijjsifeto the 
Contractor a written order to proceed. The Contractor shall proceed as instructed, arid all rights 

of both parties with respect to such Claim, shall bd' deeih^ to have been fKei^ed: ; ■ '' “ . J 


4.4.2 If a Claim is resolved by agreement of the parties, the Architect will prepare or 

obtain appropriate, documentation indicating the parties” agfeetnent to the'resolution^ In the 
absence thereofthe .Claim shall'be treated as not resolved. r -' ' ’ *' - 

. - •- -j'-w-.. • . • 

4.4.3 If it Claim has.uol ,beenr.es.olved;: the party making the ; 4lairfi ; shMU, within ten 

diys^fter the ; ArchitecCs>reque,sti take one or more of the following actions: (1) submit 
additional supporting data requested by the Architect; (2) modify the initial Claim; (3) respond to 
the Architect’s action under.paragraph 4.4.1; or (4) notify the - Architect that the - initial Claim' 
stands. Upon, receipt : of the .response orsuppoitihg data, the Architect will either reject or 
approve the claim m whole or in part.. ■ ' 1 ' 


C svfjVw^'. 
&X •. ■TV. 

''.f.u \ W 


--.v ip'tsvyT 
— VC 4r 


4.5 ARBITRATION 

4.5-1 Controversies and Claims Subject to Arbitration, Any Claim arising out of or 

related to the Contract, or the breach thereof, except claims relating to: aesthetic effect; shall be 
settled by arbitratidn, subject, tothe. foregoing provisions of paragraph 4:4 and the.provisions of 
Subparagraph 4.5.7. Arbitration will be conducted in accordance with the CoiistructidrtThdustry 
Arbitration Rules of the American Arbitration Association and judgment upon the award 
rendered by the. Arbitrator or .Arbitrators may be entered in any; Court having jurisdiction thereof. 
In any such arbitration in which the amount stated in the demand is $ 100,000 or.less, a single 
arbitrator shall be appointed in accordance with the procedures set forth in the American 
Arbitration Association Construction Industry Arbitration Rules. In any such arbitration in 
which the amount stated in the demand is in excess of $100,000, a panel of three arbitrators shall 
be appointed in accordance with the procedures set forth in the American Arbitration Association 
Construction Industry Arbitration Rules. 
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4.5.2^ Rales For Arbitration. Thp parties'in ay agree to any arbitration forum. If Unable- 

to agree, by defaujtthj? forumshal) Be the American Arbitration Association.. If the- riefttral -.:h- - ? 
arbitrators) '}?/.$$, appointed by.th6 American. Arbitration Association, .% said Association shall, 
administer the^'.arbitration and its Construction.Industry Arbitration Rules shall govem.ail aspects • .• 
of the proceeding including the enforcement of any award,. If the neuipafarbitratorfs) is/are not-. - • 
appointed by the American Arbitration Association, then the arbitrators) shall act as the 
administrator of the arbitration but the Construction IndustryArbitratipn Rules of the 
Association shall nonetheless govern all aspects of the proceeding, including the enforcement of 
any award. The arbitration panel, shall have .all of the powers and duties confemedrdn.the 
Association pursuant' to said.rules* . •' .• ;• j 

In addition, the foflpjwing.njjes shall jgoycgHk®- selection of arbitrators and the proceedings: 




4.5 

the 


.2 .1 Neither, party rpay .appoint as arbitrator an employee or an ownefof that paxiy^mH- s 

parent, sppusp or.child ofanem^pye&p^pwner-.offthat party.-.-.-. ! ■'ivsff-v 




■ a- 


4.5.2.2 After the neutral arbitrator has beep -appointed, neither party may engage in - ' ” 

ex parte communication with the nrbitrator appointed by that party. . 

4.5.3 Contract Performance During Aibitratipn. During arbitration proceedings, the 
Owner and Contractor shall comply with Subparagraph 4.3.4. 

fc ' ... . % 

.*• v * ’*\ • * ’ . v ’ 

4.5.4 When a, written deGisipn of the,Ar;chitect states that-the decision is final, afiy 
demand for arbitration of the matter covered by such.deeision must be madewithin tWomoiithS : 
after substantial completion of the project, as'.deterinined by the Architect in accordance with 
paragraph 9.8.2 hereof. The failure .to, demand-arbitration within said two month period will ; 
result in the Architect’s decision becoming; final and binding upon the Owner andthe GohtfactorV 

y •' . * 8 * 

4.5.4.1 ■ A demand for arbitration shall.be made'within the time limits specified in * ' 
Subparagraph 4.5.4, and in no .event .shall be made after the date when the instittitioii of legal of 
equitable proceedings based on such Claim would be barred by the applicable statute Of '• ' 

limitations. 




. *v 


< i J,v» 




4.5.5 Claims and Timely Assertion of Claims. A party who files a notice of demand for 

arbitrationmust assert, m.thedernand all Claims then lenbWn to that party oh which Arbitration is 
pennitted to be depna^ed. .Wjicn;a party fail? .to include a Claim through Oversight; 1 ' 

inadvertence or excusable neglect, or when#. Claim has -matured Or: bfeen acqUifcd'sdbsequehtly, 
the arbitrator or arbitrators may permit amendment: • ' ' • ' • •**' " : 

4.5.6 Judgment on Final Award. ■ The award rendered by the arbitrator of arbitrators •' 

shall be final, and judgment may be entered upon it in accordance .with applicable law in any ' 
court having jurisdiction thereof; . •' ' 


d'-i 
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4.5.7 ' Notwithstanding any provision contained in this Paragraph 4.5 or elsewhere in ihef’ 

Contract Do^merits; the Owner reserves the following rights in connection with Claims and 
disputes between "the' Owiier and the Contractor: 

. 1 the right to institute legal action against the Contractor in any court of 
competent jurisdiction in lieu of demanding arbitration pursuant, to this 
Paragraph 4.5, in which case the dispute or disputes which are the subject 
bfsiich action shall be decided by such court, and not by arbitration; 

.2 the right to obtain from any court of competent jurisdiction a stay of any 
arbitration instituted by the Contractor, provided that the application for 
such stay is mkle before the appointment of the neutral arbitrator in such 
arbitration, in which case the dispute or disputes wluch are the. subject of 
• • suth arbitration shall be decided by Such'court, arid tfbt by arbitration; 

• . 3 ". thfe right to require the Contractor tojoin as a party in any arbitration 

between the Owner and the Architect relating to the Prbject, iri which case 
the Contractor agrees to be bound by the decision of the arbitrator or 
' arbitrators in such arbitration. ... . 

In case the Owner elects to proceed in accordance with 4.5.7.1 or 4.5.7.2 above, the word 
“litigation” shall be deeriled to replace the word “arbitration” Wherever the latter word appears in 
the Contract Documents.” 

wmiEz 


SUBCONTRACTORS 


5.) DEFINITIONS 

5.1.1 ^.Subcontractor is a person or entity who has a direct contract with the Contractor 

to perform! a porti’onbf the Work at the site. The term “Subcontractor” is refeif ed to throughput 
the Contract Documents as if singular in number and means a Subcontractor or an authorized 
representative ofthe-Subcontractdr.- The term “Subcontractor” does not include a separate 
contractor or SuBcbhtractors of a separate contractor. - — 

5 . ],2 A Sub-subcontractor is a person or entity who has a direct or indirect contract 

with a Subcontractor to perform a portion of the Work at the site. The term “Sub-subcontractor” 
is referred to throughout the Contract Documents as if singular in number and means a Sub¬ 
subcontractor or an authorized representative of the Sub-subcontractor. 

52 AWARD OF SUBCONTRACTS AND OTHER CONTRACTS FOR PORTIONS 

OF THE WORK 

5 2.1 Unless otherwise stated in the Contract Documents or the bidding requirements, 

the Contractor, as soon as practicable after award of the Contract, shall furnish in writing to the 
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Owner through the Architect the names of persons or entities {including those who are to furnish 

materials or equipment fabricated to a special design) proposed for each principal portionqf the 

Work. The Architect will promptly reply to the Contractor ip writing slating whether, or,not-the 

Owner or the Architect, after due investigation, has reasonable objection to any such proposed. ... ( ■ ... 

person or entity. Failure of the Owner or Architect to reply promptly shall constitute notice of no 

reasonable objection.- 

5.2.2 The Contractor shall not contract with a proposed person or entity to whom the 

Owner or Architect has made reasonable and timely objection. The Contractor -shall not be 
required to contract with anyone to whom the Contractor has made reasonable objection, unless 
otherwise required by law to. do so. . • 

5.2.3 .Iftjre Owner or Architect has reasonable, object ion to a person or entity proposed 
by the Contractor, the Contractor shall propose another to whom the Owner or Architect has no 
reasonable objection. Tlie. Contract S,iim shall be, increased or decreased by. the. difference in cost 
occasioned by such change an*3 aii appropriate Change Order shall be issued. However, no 
increase in the Contract Sun? shall be allowed for such change unless the Contractor has acted 
promptly and responsively in submitting names as required. 

5.2.4 The Contractor shall not change a Subcontractor, person or entity previously 
selected if the Owner or Architect makes reasonable objection to such change. 

5.2.5 The form of each filed Subcontract shall be .submitted to the Owner for its :• 

acceptance, which shall no t be unreasonably withheld or delayed. The form of subcontract shall. • • • - 

be that set forth in Mass. Gen. Laws Chapter 149, Section 44F. Each Subcontract shall expressly 
provide for the contingent assignment referred to in-Paragraph 5.4. 

5.3 SUBCONTRACTUAL RELATIONS 

5.3. ] By appropriate agreement, written where legally required for validity, the •• 

Contractor shall require each Subcontractor, to the extent of the Work to be performed by the 

Subcontractor, to be bound, to the Contractor by terms of the .Contract Documents, and .to assiime 

toward the Contractor all the obligations and responsibilities which the Contractor, by.these : «• c-.r- '-• -u , 

Documents, assumes.toward the Owner and Architect,.including- without.limitation the *" »:• 

obligations set forth inj’axagraph 3,,18. Each Subcontract, agreemenfshall preserve and’pfbtectb ) • •' n .-•-•v*;-'-. > • 

the-rights of the Owner and Architect under the Contract Documents with respect to the Work to.' 

be perfonned by the Subcontractor so that Subcontracting thereof will not prejudice such rights, 

and shall allow to the Subcontractor, qnJess specifically provided otherwise in the Subcontract •- 

agreement, the benefit of all rights, remedies and redress against the Contractor that the \ • r H • \\ • • • • • • 

Contractor, bythe Contract Documents, has against the Owner. Where appropriate, the • •.•••:•. ?: u ‘ 

Contractor shall require’each Subcontractor to enter into similar agreements with Sub- • 

subcontractors. The Contractor shall make available to each proposed Subcontractor, prior to the 

execution of the Subcontract agreement, copies of the Contract Documents to which the 

Subcontractor will be bound, and, upon written request of the Subcontractor, identify to the 

Subcontractor terms and conditions of the proposed Subcontract agreement which may be at 
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variance with the Contract Documents.; Subcontractors shall similarly, make, copies of applicable 
portions of such documents'available to their respective, proposed Sub-subcontractors. 

5.4 CONTlNGENf ASSIGNMENT OF SUBCONTRACTS 


5.4 .1 Each Subcontract agreement for. a portion of the Work is assigned by the • 

Contractor to the OWnef. provided that: ... , .. . 

. l assigftmertt is efectiyc only after termiii^ion pf the, Contract by the .... 

' piM^suanito ^ 4 - 2 . ^H>^p .... • .. 

" ‘^6Sj>i^dt.'l^fe^^w^9S.tbe.tj'^wr.apccpts‘.by notifying,the ‘ v> . ,. 

a?4.*.... •• . . • • ■■■■?■ 

.2 assignment is subject, to tjK^nor ri^ts pf the surety, if any, obligated 

uhderbonB relating tothe (Contract. ; 


6.1 


AjRTIGLE 6 




:: coNstkucfrd^Sf ; .6®ER;. 

.... .//, ... 

.v&".a. • • y&t • •• •• • • • -; , - ^ 

. 


.j.{? 


The Owner reserves the right tdpaTrtrtn cohltriiction or operations related tothe 


• ■iw 

• • rjt* ■ •' 

s' ' **. 1.1"-1" 

■ . - ' •• 


Contract identical orsuDsianuauy srniuar io uxcsc; muiuumg mu&c 

and waiver of siibrogation. If the Contractor claims that delay or addition^ cost is involved 
because of such action by the Owner, the Contractor sball m^e such C^aim.as. provided ,. 
elsewherein thr&ii&afct DocUmdhts.'" '.'V '. . .. ' 


i> • ■' v V 


6.1.2 When separate contracts are awarded for different portions of the Project or other 
construction of operations on the site, the term ’‘Contractor” in the 'Contract Docurhents in each r 
case shall mean the Contractor who executes each separate Owner-Contractor Agreement.- 

6.1.3 Tlirt Owner shall provide for coordination of the activities p.F the Owner’s own 
forces and of each separate contractor with the work of the Contractor, who shall cooperate with 
them. The Contractor shall paiticipate'with other separate contractors and the Owner in 
reviewing their progress schedules when directed to do so. The Contractor shall make any 
revisions to the progress schedules and Contract Sum deemed necessary after a joint review and 
mutual agreement. The progress schedules shall then constitute the schedules to be used by the 
Contractor, separate contractors and the Owner until subsequently revised. 
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6.2 


MUTUAL RESPONSIBILITY 


6 . 2.1 The Contractor shall afford the Owner and separate .contractors reasonable. ., 

opportunity for introduction and storage of then materials kind equipment and performance of 
their activities and shall connect and coordinate the Contractor's construction and operations 
with theirs as required by the Contract Documents. 


6.2.2 If part of the Contractor’s Work depends for proper execution or remits upon, 

construction or operations by the Owner or a separate contractor, the Contractor shall,’ prior to 
proceeding with that portion of the Work, promptly report totteAxchftcct . 

discrepancies or defects'in spell otfrdr it such proper 

execution and results. Failure of the v CdntihbtOr ^ifo' r£|prfshajj'dq|^k|i§^an^gj^yrledgement' 
that the Owner's or. separate contractors* Completed 6i p^ti|lly ^^plered.'.GpnspieUgn is fit and 
proper to receive the Contractor’s Work, except as to defects hot' then reasonable discoverable. 


6.2.3 


Costs caiised by delays or by iih^rop^Iy^eSactiyilieJ or defecti^cpnstruction 


shall be borne by the party responsible therefor. 


6.2.4 The Contractor shall promptly remedy damage- Wrongfully caused by the 

Contractor to completed or partially completed coirstniction or to property of the Owner or 
separate contractors as provided in Subparagraph j 022.5. If such separate contractor sues or 
initiates an arbitration proceeding against the Owner on account of any damage alleged to have 
been caused by the Contractor, the Owner shall notify the Cpn^ctpr^ho shah d.efen^ ; ^eh .,. 
proceedings at the Contractor’s expense, and if anjr judgment or awqrd against the. 
therefrom the Contractor shall,.pay or satisfy. it and .shall reimburse the Owner for ail attorneys’ 
fees and court or arbitration costs which the Owner has incurred- ... .. ....... ..........; 

6.2.5 Cimpis arid other disputes arid, ma£t<$s.m juegipn>et^eep the Cqntraqtor. and .a: 

separate contractor ishalf bri subject ip.the provision^ of paragraph 4.3 provided the..separate..... : ;L- 
contractor has reciprocal obiigatiohs. .■ *..'n«V 


... • • M *V ■v• v* :.:a< 

6.2.6 The Owner and each separate contractor shall have the sainejespqnsibiliti.e^.fpr^; 

cutting and patching as are described for the Contractor in Paragraph 3.14. 


6.3 OWNER’S RJGHT Tt> : CL eA|^ yP 7^,. . 7 .-7. 

6.3.1 If a dispute arises among the Contractor, separate contractors and the Owner as to 

the responsibility under their respective, contracts, |pr painfa.ming the. premises ,and suuopnding 
area free from waste materials and rubbish as ^Scribed in Paragraph .3.15,. the. Qsyner j .may. eleapt 
up and allocate ihe cost among those responsible as the. Architect determines to.bq just, .... • . „- r .. 
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CHANGES IN THE WORK 


7.1 CHANGES 

7 1 ) Changes in the'Work may b.e accomplished alter execution of the Contract ed . 

without invalidating the C^trabt, hy ChangdGrder, proper for 

a minor changtfiMe Work, subject to the limitations stated m this Article 7 and ejse where m 

the Contract Documents. 

• .j ' . . * * ■ « ’ • 

7 i 2 .^Gha«ge ! Dfdef : shaH be'based upon agreement;amfcirig t|e..dWi^, Co^artox 
and Architect; a C^s4^CHai^.Dkedi^ 

and may or may an ^. for ?^ 1 —- d SS$J?- 1 - 

may be issued B>f'thb ArcKitetef albse. 


Contract s^and ttie^ontmcior sn^i- - = 

the Orange Dfd#C6mtei6h' Change DirfepVe or order fot a minor change in the Work. 

714 • IfiiiiitpMsare stAted inttie Gotoa ^ 

and if quantitifcs oiigiiially contemplated are so changed in a proposed Change or 

CortebLtrorl Change Directive that application of such . . 

caliih^siilbstantiai mec|u 3 ty r th the Owner or Contraptdri tbc. e unit prices 

shatfifeStablyadjtitcd:-'-- V/ ‘.. •. . . 

VV»"ib- ‘ ' ' ....,• - ' 

;■ 7 2%*^ CHANGE ORDERS •' . . 

" •& 

7 2 1 A Change Order is a written instrument prepared by the Architect and signed by 

the Owner, Contractor arid .Architect, stdflftg their •jfe<w^ 1 r^Ba<rf.tte-fon6«ii^: 

.1 a change in the Work; .-.••• 

.2 the amount oftheidjustmeiit iii the Contract Sum, if any;' and 

.3 the extent of the adjustment in the Contract Time, if any. 

7.3 CONSTRUCTION CHANGE DIRECTIVES 

7 3 1 A Constiuction Change Directive is a written order prepared by the Architect and 

signed by the Owner and Architect; directing a change in the’ Work gating a proposed basis 
ftoadjustment, if any, in the Contract Sum or Contract Tune, or both. TheOwner may by 
Construction Change Directive, without-invalidating the Contract, order changes m the Work 
within the general scope of the Contract consisting of additions, deletes or other revisions, the 
Contract Sum and Contract Time being adjusted accordingly. 

7.3.2 A Construction Change Directive shall be used in the absence of total agreement 

on the terms of a Change Order. 
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7.3.3 Upon request of the Owner or the Architect, the Contractor shall without cost to 

the Owner submit to the Architect, in such form as the Architect may require, an accurate written 
estimate of the cost of any proposed extra Work of change contemplated by a Construction 
Change Directive. The estimate shall indicate the quantity and unit cost of each item of 
materials, and the number of hours of work and hourly rate for each class of labor, a?'Well, as the 
description and amounts of all other costs chargeable under the terms of this Article, Unit labor 
costs for the installation of each item of materials shall be shown, if required by.t,he. Architect. 

The Contractor sjh'all prbznpllj^ revise ariil r^ubmit suc'h. e^u^ateif fhe.Archte ,. 

it is not in compliance with '^c.requS^Me^'.pf tjbi$ Altaic,^pr.tM^ii.cpn^^.en'oraLpfjgct^oF;, „ 
mathematical effort If required by i&e Arfcmtebt, in order to establish the exact cost q^w.- *."*..•* 
Work added or of previously required Work omitted, the Contractor shall obtain and fhrnis h to 
the Architect bona, fide |rop.osals. from rcpp|nized suppliersl.fqr.furaislung^ 
in such Work. Such estimates shah $p tiirmshpd prpippjly.?o as.|q,q|^^io%iio ,d$iayjn ( .foe, " 
Work, and shall be fimnisfred i£)jie poiltj^bk’s ekjfrjpse.’ .^e.Cp^t^4ql:prshaH st$e,iqthe. .,•>> 
estimate any extension o f time inquired for the completion of the Woric iff he change or extra-: 
work is ordered. ' 

7.3.3.1 . If the Co.nsiru.ctipn Change Directive provides for ap adjustment to theCqntra.qt.; 

Sum, the adjustment, shall be based on one of the folio \ving methods, as selected by the Owner: 

(a) By unit prices stated in the Contract Documents or otherwise mutually 
agreed upon,’ 

(b) By £b,s;f tm.d,^percentages .(^.defined below) : estimated.by the: Contractor.) ;-£ r -\ 
as provided in Subparagraph 7.3.3 and accepted by the Owner; the, v s * 
Contractor’s estimate shall become a fixed price which shall not be 
changed by any variation in the actual cost of executing .the;Workcovef ed 
by the change. 

(c) By.actual Cost determined after the Work..covered by the change is 
completed, plus Percentage. 

(d) By usepf the dispute resolution procedures' setToith. in paragraph 4.3. * 

As used in this Paragraph 7.3, "Cost” shall mean the estimated or actual net Increase or decrease 
in cost to the Contractor, Subcontractor, or Sub-subcontractor .ibr performing the Workcbvbred 
by the charige* including actual payments for materials, equipment, rentals, expendable items, 
wages and assoc iateti benefits to.wprlonen.and.to supervisors employed full time at the site, 
insurance, bonds and o^erjjrqvable. direct, costs, but not including any administrative, 
accounting or expediting costs,, or.other indirect or overhead costs, or,any wages or benefits of 
supervisory personnel not assigned foil time to the site, or any amount for profit or fee to the- 
Contractor, Subcontractor or Sub-sulx:ontractor. . 

"Percentage” shall mean an allowance to be added to or subtracted from the Cost in lieu of. 
overhead and profit and of any other expense which is not included in the Cost of the Work 
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covered by the change, as defined above. Percentage for a Sub-subcontractor shall be 10% of 
any net increase or decrease of Cost Of any Work performed by the Sub-shbcontractof‘s own _ 

forces plus SV^'Of any aggregate net increase hi Cost of any Work perfomied for the Sub- 

subcontractor by other contractors. Percentage for a Subcontractor shall .be^uch percentage 
allowances for overhead and profit as are set forth in the Subcontract between such 
Subcontractor and the Contractor. Percentage for the Contractor shall be 9 1/2% of any net 
increase or decrease of Cost of any Work performed by the Contractor’s own forces plus 4 1/2% 
of any net increase or decrease in the Cost for all other Work covered by the change. 

When in the reasonable judgment of the Architect a series of Construction Change Directives or 
Change Orders effect a single change. Percentage shall be calculated on the cumulative net 
increase" or decrease in Cost, if any. 

7.33.2 If the,0\viferelects to determWthe cost of the Work as provided in mkhod (a) of 

sub-SubparagrapH" i&Bi lf^unit 5 pVic"e^^!fBe s'abfcct ’td'.-Subpafagraph'?;!^•' 

Notwithstanding the inclusion of unit prices in the Contract Documents, it shall be the Owner’s 
option to require the Cost of any given change to be determined by one of tlie other methods ; 
stated in the cliffhgg priceis-^d’the 

nature of the worictfs^eh. thatits;. cxteht-puhhdt rcddity^'meajitired '' 

work or any subsequent work, the Contractor shall keep daily records, available at'slt times to 4 "" • 
the Architect for. inspection, of the actual quantities of such work put in place, and delivcxy 
receipts or other adeflu^te/evidenc^'accfegtublfrto' thfevA&hite^ 

materials delivered to the site for use in such unit price work, and distinguishing such tither ' 
siniiiP material delivered for use in work included in the base Contract Sum. If so required by 
the Architect, materials.for uSc in unit price wtirk shall bc Stored aphri bom all other materials on 
the Project. 

. . .. .... ; 

73.3.3- If the Owner elects to determine the cost of the Work as provided in methods 
(c) or (d) of sub-Subpaiagraph 73.3.1 or if the method of determining the cost has not been 
established before, tbe.^orkis begun, the. Contractor shall keep detailed daily records' oflabor 

and materials costs applicable to the Work: ^ 

73.4 Upon receipt of a Construction Change Directive, the Contractor shall promptly 
proceed with the change.-, in the: Work involved, and advise the Architect of the Contractor’s 
agreement or disagreement .with the-method^if any,-provided-in the Construction Change 
Directive for determining the proposed adjustment in the Contract Sum or Contract Time. 

73.5 A Construction Change Directive signed ,by the Contractor indicates the 
agreement of the Contractor therewith, including adjustment in Contract Sum and Contract Time 
or the method for determining them. Such agreement shall be effective immediately and shall be 
recorded as a Change Order. 

73.6 If the Owner and Contractor do.not agree with the adjustment in Contract .Sum or 
Contract Time or the method for determining the adjustment, the dispute shall be governed by ■ 
the procedures set forth in Paragraph 4.3. 
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7.4 


MINOR CHANGES IN THE WORK 


7.4,1 Tpjjg. Ajqjiitept ;haye.autb.Qrity.to order,rninor chapges in they.Vyfork not 

involving adjustment in the Contract, Sutn qr ; extension, of tl^e Cpnt^cl,Time ; and npt,inconsistent, 
with the intent of the .Cpntrapt Documents. • Such changes shall be; effected fey written order and. 
shall be binding oh the Owner and .Con tractor The Contractor shall carry.,out such written 
orders promptly. - . • 

„,..i • . ARTICLE8 : =.I 

■ .. TIME..-.,. 


8.1 


DEFiNlTiONS 




A*' •• i 

*4 ■ - 


.1.1 ,> v Urtlf.,ss qthei^yis^.prqyided, Contract.Thne. s;thc^ri 0 d..o^i^;-inqJudtog-.-. 7! 

bthorized adjustments, allotted; in the;,Gpntmct'I)pcuihehts fdr^tst^t-iaj^ompietidtftff thpnp;*- 


8 

authorized 
Work. 




• .>V. . •> .* V 


vi-.. ' '/;■ si-... ‘-'ti 

v ■-< - ■> v ' f ' ■ "!• ' ■'* • •••'•.'' •• 

8.1 .2 The.datc of cornruencement of the. Work is the.date.established in the Agreement. 

The date shall, not be postponed b^.the. failure to. act of the Contractor or of-persons or entities for 
whom the Contractor is responsible;.. . • -.V •: -t* •• - • 

8.1.3 The\datc of Substantial Completion is the date certified by the Architect in •• 

accordance with ParagraphR.8.;■ '■ -y. v s - ■* • v -ifo •, v: 

'....y*',' ■’ -A ,w ? r'l.-' .. ‘‘b'A i:-.' 

8.1.4 ^e.tqnp.“day,” abused in the Contract Documents shall mean .calendar day. . 

unless Otherwise specifically defined. 


8.2 


PROGRESS AND COMPLETION 


: \J 


8.2.1 Thne jimits st^ted.injthft Contrapf Documents amof. the essence of the Contract'’' 
By executing the Agreement the Contractor confirms that the Contract Time' is a feasohable' 
period for performing the Work. 

8.2.2 The Contractor.-shall.not knowingly-*,except by’agreement,dr in^triictfetiiiTthe i&: 

Owner in writing, pren^tmely .commence operations; on the; site drelscwhefepribrta' f * 

effective date of insurance required by; Article.! lvtp be.furnished byi.the COritri'Gtiii^-Thb'dSt^ 6T 5 
commencement of the Work shall not be changed by the effective date of such insurance. Unless 
the date of commencement is established by a notice to' proceed given by the>.®wfi{^ tbfi-••. . 
Contractor shaiimpti^the.pwxier i|? c wfit«lg ridt less.than five days Or other agreed peridd before ' 
commencing the Work to permit the timely filing of mortgages^ mechanic's IiefiS’ ahd 6tHer : * •’ ' 
security interests. ’•>>••• v 

8.2.3 The Contractor shall proceed expeditibusly-with adequate forces and shall achieve 

Substantial Completion within the Contract Time. • \ 
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8.2:4 • ' Within two weeks after award of the Contract, the Contractor shall submit to the 

Architect a Progress'Schedule showing for each class of work.lhe percentage completion to be 
obtained arid thO. total 1 dollar value Of work to be completed as of the first of each month until 
Substantial Completion. • 

8.2.5 • iThe-Progress Schedule shall be based on an orderly progression of the Work, _ . 

allowing adequatcTime for each operation (including adequate time for submission and review of 
submittals), and leading to a reasonable certainty of Substantial Completion by the date 
established*in. the Agreement. The Progress Schedule will be reviewed by the Architect for 
com pl iance; with-the requirements of this Articleand will be'accepted by the Architect or 
returned to the Contractor For revision and resubmittal. Unless specifically required by law, no 
payment under this Contract shall be due until the Progress Schedule has been approved by the 
Architect. *' ‘ , . • . . . - 

8.2.6 If in any^appljcatiori Tor payment as provided form Paragraph ?.2, the .total 

of the completed Work fc.plsfcfr ,as‘certifisd- by .thg Architect, is less than totaTv^lue 

of the Work inplac^estiinated; ulthp Egress .Scli ! edii]e,~the Ow^r may, at the Owner ’ s optioii' t' 
require the Gonitkttof teWbelerate the progre^^ofthe- Work without cost to t'fie Gsftg t by ‘ 
increasing the work force or hours of work, or by other reasonable means approved by the 
Architect. 

a. , . . 

8.2.7 Qfthr.ee- successive applications.Tor payment indicate that the ja^uail Wd$£. 

completed, as/SSfiSiiby.the Ar6Hifebt;is less : tiiaii-9b% of the values^e^iimated in Ufc ^rogrM;' 
Schedule to be completed by the respective dates, the Owner majf H the Owner’s optfon, treat file 
CohSactor’s delinquency as a default justifying the action permitted under Paragraph 14.2. 

W ’ ’ .. . ,. v l.. ... .. {V1 . 

g 2.8 IftlipJAichitect has determined tliat thc Goiifractor Should be permitted to extend 

the trine for compjetjpn as provided in Phrhgraiih-8:3, tHe’calendafdates m'theProgrbss' Scfte&Ule 
shall be adjusted, accordingly to retain theifsame telalionship to the'hdjusted date of substantial 
Completion, arid the dollar value of Work to be completed as of the first of each month shall be 
adjusted pro rata. 

8.2.9 If the Contractor fails to submit any application for payment in any month, the 
Architect shall, for the purpose of this evaluation of progress, certify separately to the actual 
value of the Work in place completed as of the first of the month and to the best of the 
Architect’s knowledge. 

8.2.10 Nothing herein shall limit the Owner’s right to liquidated or other damages for 
delays by the. Contractor or to any other remedy which the Owner may possess under other 
provisions of the Contract Documents or by law; 

8.2.11 The Progress Schedule required hereunder shall be a CPM Schedule in 
accordance with the Project Specifications and shall be updated in accordance therewith. 
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8.3 


DELAYS AND EXTENSION OF TIME 


8.3.1 If the Contractor is delayed.at any time in. progress of the. Work by an act or:.. - 
neglect of the Owner or Architect, o f an erop Joyce, of either,, or of a separate. contractor .employed . • - 
by the Owner, or by changes ordered in the Work, or by labor disputes, fire, unusual delay .in • 
deliveries, unavoidable casualties or other causes (except weather) beyond the Contractors 
control, or by delay authorized,by the Owner, d r by other causes which the Architect determines 

may justify delay, .then the Contract Time shall be. extended .for. suchreaspnabletime as. the.. •- >... 

Architect may deterirune.' _ ... . •. 'V-*,. 

8.3.2 Claims relating to time shall be.made in accordance with applicable provisions. oL:- v • 

Paragraph 4.3. . ... . r • ••• 5.!' . vCrv s 

S.3.3~~ The Contractor Hereby agrees that the Contractor shallhave no claim for.damages - 

of.any kind against the Owner or the Architect on account of any delay in the commencement of 
the Work indJ^my delay or suspension ojf ajiy potionpftheWprk>. whether .suchjdclay, is I ■ *• 

caused by thCSwP e f> the’.Aipj^te^ orotherwise, except ^;specific'ally provided in .* '•••■ 

Subparagraph! 2 J.i and2.3.3: .The Contractor acknowledge.s.that; except as provided-therein, .-• •• • : 
the Contractor's sbleremed’y. for apy such delay and/or suspension will be an .Extension of time 
as provided in this Article. < • 


8.3.4 No claim for delay shall be allowed on account of failure of the Architect to 

furnish Drawings, Specificatiojns or msjnictions or to r.etirm .S.hop Drawings or Samples until the 
expiration of &.app!ic$frie timg period referred to. in Mass,,Gen,-Laws Chapter 30, Section 39P, - 
and not then uiiless such .claim be reasonable,. ;;t .. .. , >•'vj, 

8.3.5 No extension of time shall be granted because of seasonal or abnormal, variations 
in .temperature,- humidity : or. precipitation, .which'cpnditions -.shalLbe-^hblly at! the risk.ofthe?' 

Contractor, whether ocepn^ng within the.t^e.origmally scheduled.forcompletion or'withiHTh'e " • • '• 

period of any extension granted. There shat} be up increase,in.the Contract .Sum on accbimt bf • ■ • ’ :i ’ '• 
any additional costs of operations or conditions resulting therefrom. * "• 


ARTICLE! 


PAYMENTS AND COMPLETION 



9.1 CONTRACT SUM - - ‘ 

9.1.1 The Contract Sum is stated in the Agreement and, including authorized ‘ • 

adjustments, is the maximum amount payable by the Owner to the Contractor for performance' of' ; • 
the Work under the Contract Documents, or in equity, should the Contractor assert a qfuahlimri 
meruit claim for the fair value of Contractor’s Work, regardless of whether the Contractor is 
terminated hereunder. . . 
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9.2 


APPLICATIONS FOR PAYMENT 


9.2.1 ^yjthm fifteen days after receipt from the Contractor, at the place designated by 

the Owner if sii® a placeis so designated, of a periodic, estimate requesting payment of the- 
amount due foTthe preceding month, the Owner will make a periodic payment to the Contractor 
for the Work performed during'the preceding month and for the materials not incorporated in the 
Work but' delivered and suitably stored at the site (or at some location agreed upon in writing) to 
which the .Contractor has title or to which a Subcontractor has title and has authorized-the 
Contractor^# SmfeStitle to the Owner, less (1) retention based o,n the Owner’s estimate of the . 
fair value of its 1 claims against the Contractor and less.(2) a retention fox direct payments to 
Subcontractors .baSeft pnden^nd s.-for same. ip accordance witfrthe provisions of Subparagraph 
9.6.%'and less (3)'^ mtehtion not exceeding five percent of the approved amount of the periodic 

payment. * • — 

9.2.2' • After the recep;oia.periqdic esfefeate.requestmg ^ 

‘ five days after 

so that-the‘value ofM' ; Woii? remaining io be done is; in the estimate of the Owner, le^ than one- 
percent'of the original Contract Sum, or (b) the Contractor substantially completes the work and 
the Owner takes possession foroccup.ancy, ^^y^Qccur|.^ t , 

Contractor the entireBil^iMQft the.Chniradc retention of the 

fair Value of tl» Coiitractorand the cost of completing the incomplete and 

unsatisfactory-items of Work and less (2) a retention for direct payments to Subcontractors based 


comipencmg 6ji ; the:iirst.'day alter saia payment is uue ajju ^ 

delivered provided, feat m.I^ est Uip 

amount a,., 

periodic estimate'^^C^Bbtdr; at the pace designated by the Owner if such a place is so 
designated. The Contractor agrees to pay to each Subcontractor a portion of any such interest 
paid in accordance with the amount due each Subcontractor. .. 

9.2.3 The; ©wrier may idake changes in any'periodic.estimate submitted by fee , 

Contractor, and the payment due .oh said periodic estimate shall be computed in .accordance, with, 
the changes so made, but such changes or any requirement for a corrected periodic estimate shall 
not affect the due date for the periodic payment or the date for the commencement of interest 
charges on the amount of the periodic payment computed in accordance with the changes made, 
as provided herein; provided, that the Owner may, within seven days affer.receipt, return to the 

Contractor fori correction, any periodic estimate which, is not in the require^ form or which 
• . _nniVitnafipiiUv mrrp/’t imri m that p.vOnt the date of receint of sii' 



penoujc esLiniaic ^—-7" • ... ' .• ^ 

and with arithmetically correct computations. The dale of receipt of a periodic estimate received 
on a Saturday, Sunday, or holiday shall be the first working day thereafter. 
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9.2.4 All periodic eslimates shall be submitted lo the Owner, or to the Owner’s 

representative, and the date of receipt by the Owner or its representative shall be marked on the 
estimate. All periodic estimates shall contain a separate item for each filed 'subtrade atid each 
sub-subtrade listed in sub-bid form as required by the Specifications and a column listing the 
amount paid to each Subcontractor arid Sub-subcontractor as of the date the periodic climate is 
filed. The person’making payment foi the Owner shall add the daily’ mtefcst'provided f<tf prein 
to each payment for each day beyond the due date based on the date of receipt marked on the .' V 
estimate. - • • ■ ...... ..... .. v . . 


9.2.5 The format and humpr of bopies of pplibatipris forgfyrijfenf shall be as direct^ 

by the Architect. Such application shall be riotafize$, if required, an3 stipported by'sucjffafa .?' J 
substantiating the Cbnlractpf’s nghttopaymeht asthe^wheir of MMecfmayrequire,fucffas ' 
copies of requisitions fropi Subboiifractbrs and riiaterial'’imppIrerS^d^rtfiectih^'fetaina^df'’7!" 
provided for elsewhere ihThe Conbact Documents; ’ !- : : " ‘ 


9.2.5.1 Such applications may include requests for payment on account of changes in the 

Work whichft£ve beenpfdpbrly auih6rabd;^Coris^ nptyet' 

included in Change Orders when such Coristnictioii Change Directives ha^ 

adjustment to the - Contract Sum, *• * :V ' 

... ■ k •• • .• ••*?. • 

9.2.5.2 Such Applications may not include requests for p &jment of amounts the ' 

Contractor does not intend td pay to a Subcqhhrhctor dr iriatefiai .or. 

other reason. 


9.2.6 

„• account' ofmaterihls 



jui vquipuicut »ujutury ^luicu an mesue at a.jDcatjpii.agreed,upon in, • 

writing. Payment ’for materials aiid.equipmerif itorcd’dnof bffthe site shaft.he condifipnSupoh • 
compliance by the Contract^ to the'Owner to. establishthe jOwner’s! 

title to such materials and ecjhip^ht ato&cmteffio&tfe Owner's interest, .and shall mclutf/! 
applicable insurance, Storage arid transportation tS.thb site'fe such naterjals'anS'equiprnejrit' " 
stored off the site: ' » . ^ ‘ ' "" * N ' * *" ' ' " ’ •**'*' 


9.3 The Contractor warrants that title to aft Work covered by an application for 

payment will pass to the Owner eithef by incorporation in the con^rgqtio^ of.upon receipt qf 
payment by the Contractor, whicheyCT occurs fast, free and clear of all liens, claims, security, ..... 
interests, or encumbrances, hrifciriafjer referred to in'this Aftiple ? as “liens/’ \]\, * . 


9.4 CERTIFICATES FOR PAYMENT 

» i * • f. .. 

9.4.1 The Architect will, within seven days after receipt of the Contractor’s application 

for payment, either issue to the Owner a Certificate for Payment, with a copy, to the Contractor^ *. 
for such amount as the Architect determines is properly due, or notify the Contractor and Owner, 
in writing of the Architect’s reasons for withholding certification in whole or in part as provided-.- 
in Subparagraph 9.5.1. 
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9.4.2 The issuance of a Certificate for Payment will constitute a representation by the 

Architect to the Owner, based on the Architect’s observations at the site and the date comprising 
the application for.payment, that the Work has progressed to the point indicated and that, to the 
best of the Architect’s knowledge, information and belief, the quality of the Work is in 
accordance with the Contract Documents. The foregoing representations are subject to an 
evaluation of the Work fop conformance with the Contract Documents upon Substantial 
Completion,.ib“fBxiits of subsequent tests and inspections, to minor .deviations from the Contract 
Documents correctable prior to completion, and to specific qualifications expressed by the 
Architect. The issuance of a Certificate for Payment will further constitute a representation that 
the Contractor is entitled to payment in the amount certified. However^ the issuance of a 
Certificate for Payment.will not be a representation that th^Architect has (l) xnadp exj^ustjyp or 
continuous on-sfre.-.mspectiohs to check the.qiiaiityor quantity of tlie Wqrk, (2j reviewed,^ i% . . 
construction meahs^ methods, fechriiques, sequences or procedures; (3) reviewed copies .. ‘ 


how or for what, purpose the Contractor has used money previously paid On account of the 


Contract Sum. 

r‘V 


DfCllSiONSTd WITHHOLD CERTIFICATioN 

. ••• , ' ••• *' 


*’ 


; , . .. .. • ■ ... .I\ } . . ■ . - }= - . ■ ’i;'.- 

9,5.1 • The : Architect may decide hot to certify payment and may withhold a Certificate 

for Payment in whole or in part, to the extent reasonably necessary to protect the Owner, if in the 


r i :>.■ 
i'Y &*•*** 


maaerii » w - -.-rr r-r ... .... , 

Architect will notifjfth^ ^.WP ar ^P^:?.4|- ... 

ConCffr&br hhd, Architect cannof a^reC bn a revised; almpurit; itie Architect will jprpmptiy il^e a 
Cextlfeate fr^Pa^npnf foir thf amdUnt for ^liich'fe. AmHitecf is able to make su ch .^// 
reprcsehtation#thc'0\^ibr: * the Architect - nihy alsd d%'de ; tiotto certify payment or,&cause;/' 
of subspqufch!ff‘dile6yerfcd‘eyftfente of sifoseqtient obseivatiohs, may nullify the whole or a pm^t ... 
of a CertificateforPayment^’previotisly ’issiied, to such extent as maj' be necessary in the' 
Architect’s opinion to protect the Owner from loss because of: 

.1 ’ defective Work not remedied; 

” .2 third party claims filed or reasonable evidence indicating probable filing 

of such claims; 

.3 failure of the Contractor to make payments properly to Subcontractors or 
for labor, materials or equipment; 

A reasonable evidence that the Work cannot be completed for the unpaid 
balance of the Contract Sum; 




■|V V; 


damage to the Owner or another contractor; 
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.6 reasonable evidence that the Work will not be completed within the 

• • Contract Time, and that the retainage currently held by the Owner would ‘ 
not be adequate to cover actual or liquidated damages for the anticipated 
delay; or 

.7 persistent failure to carry out the Work in accordance with the Contract 
Documents. 

9.5.2 ' VYkicn the above reason's for withholding certifickianare removed, certificatitih' 

will be made-f^'IMtthts previodly witJih£j|fc : ....... 

9.6 ' {: 'fe(d : 8iiESs payments. ' ' ’ ' 

9.6.1 '' After the Architect has is?Ued a'Certificate for- Payment, the Owner^shali mak^ 

payment m the maihieir and within'tHe time provided in the ^ntra^ . 

notify the Architect; .. . ... . .. . ' 

9.6.2 Payments to Subcontractors ' .. ’».• ’ 


9.6.2.1 Forthwith after the Contractor receives payment on account of a periodic estimate 

the Contractor shall pay to each Subcontractor, the amount paid for the labor performed and. the 
materials furnished by that Subcontractor, less any amount specified in any court proceedings 
barring such payment and also less any amount claimed due from the. Subcontractor by the 
Contractor. ..... 


.,,, . • , •• - .• ’■ . i. .. ■ ' ;'„r -S.'i.'iS 

9.6.2.2 • • Not later than the sixty-rfifth.day after each Subcontpcfor;suhstap^jjy cpmpjetes 

his work in,accordance with the .plaits, and;?p^ificatiqns r •., -. .. ;" 

. . Subcontract less .amounts retained.by the.Chyner^s)hp^^ the.., 

incomplete and utiafisfacitofy! items of woik, shall be due the Suteqfltractpf; and .the Ownepha^i 
pay that amountto the Contractor. The Contractor shall forthwith pay to the Subcontractor the 
full amount received from the Owner Jess any amount specified in any c t oprt pmceedinjgs.barrmg 
such payment and also less any amount claimed due from the Subcontractor, by the Contractor. 


9.6.2.3 Each payment made by the Owner to the Contractor pursuant to Subparagraphs 

9.6.2.1 and 9.6.2.2 of this paragraph for the labor performed and the materials furbished by a , 
Subcontractor shall be made to the Contractor for the account of that Subcontractor, and the 
Owiier shall take reasonable steps to compel the Contractor, to make each such payment to each 
such Subcontractor, if the Owner has'received a demand for direct payment from a 
Subcontractor for any amount which has already been included in a payment to the Contractor or 
which is to be included m. a. payment iq the .Contractor fox payment to the Subcontractor as 
provided in Subparagraphs 9.6.2.1 and 9.6.12, the Owner shall act upon the demand as provided 
in this section. 

9 . 6 .2.4 If within seventy days after the Subcontractor, has substantially completed the 
Subcontract work, the Subcontractor has not received from the Contractor the balance due under 
the Subcontract including any amount due for extra labor and materials furnished to the 
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Contractor, less any amount retained by the Owner as the estimated'cost of completing the 
incomplete and unsatisfactory items of Work, the Subcontractor may demand direct payment of 
that balance from the Owner. The demand shall be by a sworn statement delivered to or sent by 
certified mail to the Owner, and a copy shall be delivered to or sent by certified mail to the 
Contractor at the'same time. The demand shall contain a detailed breakdown of the balance, due 
under the Subcontract and also a statement of the status of completion of the Subcontract work. 
Any demand rnade after substantial completion of the Subcontract work shall be valid even if 
delivered of mailed prior to the seventieth day after the Subcontractor has substantially 
completed the Subcontract work. Within ten days after the Subcontractor has delivered or so 
mailed the demand to the Owner and delivered or so mailed.a copy to the Contractor, the 
Contractor may reply to the demand.. The reply shill be by a sworn statement delivered., to or 
sent by certified mail to’the Owner and a copy shall'be delivered to' or sent by certified majl,to 
the Subcontractor at the same timef The reply shall contain a detailed breakdown of the balance 
due under the Subcontract including any amount due for extra labor and materials furnished to 
the Contractor .and of the amount due for each claim made by the Contractor against the 
Subcontractor. ! * • ' ' . 

9 6.2.5 Within fifteen days after receipt of the demand by the Owner, but in ho event 

prior to the seventieth day after substantial completion of the Subcontract work, the Oyvper shall 
make direct payment to the Subcontractor of the balance due under the' Subcontract Ijieludipg , 
any amount du£ for 'extra labor and rdaterials &riiisHed to the Contractor, less any amount . . 
(i) retained by the Owner as the estimated cost of completing the incomplete or unsatisfactory' 
items.of Work, (ii) specified in any court proceedings barring such payment, or (iii) disputed by 
the OOfltraqtoriri die sworn reply; provided, that the Oviiielr shah riot deduct from a direct 
paySSbt any.amdunt as-provided in part (iii) if th6 reply is hbt sworn to, or for which tfjj, svvom 
,F - repl/do.es not contain:the detailed breakdo wn required by Subpktagraph 9.6:2.4. jfe .Owner' 
shaft ni&ke further, direct paymehta to the Subcontiabtor forthwith after thb removal of &.basis 
for fed^ctions from direct payments made as provided in parts (i) and (ii) of this Subparagraph. 

9.6.2.6 The Owner shall forthwith deposit the amount deducted from a direct payment as 
provided in part (iii) of Subparagraph 9.6.2.5 in an interest ^bearing joint account in the names of 
the Contractor and the Subcontractor in a bank in Massachusetts selected by the Owner or agreed 
upon by the Contractor and the Subcontractor arid shall notify the Contractor arid the 
Subcontractor of’the date Of the deposit and the bank receiving the r deposit. The bank shall pay 
the amount iri the account, including accrued interest, as provided in an agreement between the 
Contractor and the Subcontractor or as determined by decree of a court of competent jurisdiction. 

9.6.2.7 All direct payments and all deductions from demands for direct payments 
deposited in an interest-bearing account or accounts in a bank pursuant to Subparagraph 9.6.2.6 
shall be made out of amounts payable to the Contractor at the time of receipt of demand for 
direct payment from a Subcontractor and out of amounts which later become payable to the 
Contractor and in the order of receipt of such demands from Subcontractors. All direct payments 
shall discharge the obligation of the Owner to the Contractor to the extent of such payment. 

9.6.2.S The Owner shall deduct from payments to the Contractor amounts which, together 

with the deposits in interest-bearing accounts pursuant to Subparagraph 9.6.2.6, are sufficient to 
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satisfy all unpaid balances of demands for direct payment received from Subcontractors. All 
such amounts shall be earmarked for such direct payments, and the Subcontractors shall have a . 
right in such deductions prior to any claims against such amounts by creditors of the Contractor. 

9.6.2.9 If the Subcontractor does not receive payments as provided in Subparagraph 
9.6.2. i or if the Contractor does not submit a periodic estimate for the. value of the labor or. ., . 
materials performed or furnished by the Subcontractor apd the Subcontractor.do.es.not receive 
payment for same wh6h, due jess the deciuciipns provided for in.Subparag^ph. 9.6.11; the •, 

Subcontractor may''demand.direct paymen|. by’ fo ftp wing the procedure.in .Suj^a^graph.9^^4, ,• : ..... 
and the Contractor may file a swbm.feply. a^ provjded.ijj. ijiat.saine Subparagraph. • A-demand \ 

made after the first day of the m6nt)i'foiipSving'‘thait for which the pe^£b^c^^r--«.-.:: • • •• /v-. 

furnished the labor ahd materials for jvHich the Subcontractor seeks? payment slrajfbe valid eyen . -• .... 

if delivered or iidiailed’feiortothd time parent was. due on a peno^^stimate fi;Umth0.. •. - •. 

Contractor. Thfcrc&fter the Owner shall proceed as provided.in Subparagraphs.9.6.2.S, 9.6.2.6* • -j.v' 

9.6.2.7 and 9.6,2.$- . .. ... ...... •• V- • 

9.6.3 Neither the Owner nor Architect shall have an obligation to pay or to see to the ..... • 
payment of money to a Subcontractor, Sub-subcontractor or material supplier, except as provided 

in Subparagraph 9.6.2, or otherwise as provided by law. 

9.6.4 A Certificate for Payment, a progress payment, or partial or entire use or • 

occupancy of the Project.by. the Owner shall not constitute acceptance of Work not in accordance 
with the Contract Doctirhents. ' 

9.6.5 - “Subcontractor”, as usedm Sub^subparagniphs ,9;6.2.J ; thrG.ugh?9:6.2.9rshall fme’an 

a person who files a sub^bici and receives a subcontract as a resultrof that filed sub-bid. orwhods • 
■approved by.the aWardhig authprity.in writing as.a.person performing labor or.both performing 
labor and fiirnishmg materials pursuant io, a contract .with the Contractor. "Subcontractor” as •. 

used in other provisions pf the Contract Documents shall, except as otherwise expressly • • 

provided, have the meaning set forth in Subparagraph 5.1.1. 

9.7 FAILURE OF PAYMENT •• 

• • \ • , 1 •*, ' It 

9.7.1 If the Architect does.not. issue a Certificate for Payment,-through no fault of the < < • • • 

Contractor, withm seven days after receipt of the Contractor’s application for payment*' “of if the '■ •“*<••• 
Owner does not pay ihie Contractor .within seven days after the date established in the Contract • r-v* 
Documents the anipunt certified by the Architect, then the Contractor.may, upon seven • 

additional.{Jays’ written notice to the Owner and Architect, stop the Work until payment of the 
amount owing has been received. The Contract Time shall be extended as provided in Article 7. 

9.8 SUBSTANTIAL COMPLETION ' ; 

9.8.1 Substantial Completion is the stage in the progress of the Work when the Work is 1 
sufficiently complete in accordance with the Contract Documents so the Owner can occupy or '•* 
utilize the Work for its intended use and only minor items which can be corrected or completed 
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■without any material interference with the Owner’s use of the Work remain, to be corrected or 
completed. 


9.8.2 


y .5 .z When the Contractor Considers that theWork, or a portion thereof designated in 

the Contract Docuftients for separate go Triplet icm, is substantially complete and the premises 
comply with Subparagraph 3:15.1, the Contracted shall submit to the Architect (1) a list of items 
to be completed or corrected, (2) ail special warranties Squired by the Contract Documents, 
endorsed by the Contractor arid iri'd'-fbhn reasonably acceptable to the Architect and (3) the . 
permits and certificates refeWdd Co imSdbpafagraph 13:5:4. The failure to mcidde any items on ' 
the list mentioned in the preceding sentence does not'alter the responsibility of the Contractor to 
complete all Work in accordance with the Contract Documents. When the Architect on the basis 
of an inspection determines that the Work or designated portion thereof is substantially co mplete 
and the other conditions ha vefoeeriimeh the Architefctvwill then prepare a Certificate of 
Substantial .Cortipletiort.Whieh^lhesthblish the Datdrif SubstantialCompletjoVshallstate the 
responsibilities of the OM^arid the Contractor for lecUnty, maintenance, hfeat-'utilities, damage • 
to the Work", aiid*ihSurartce^pi sMllfiX the time withm which tl^ Cohtfactdrvshall con^l^e tfiet 
li^pd th e rein^;Wamahiies'rebuire'd.by the Contract Ddcriftehts date 




9 8 3 tJpon, SnbstantJal ;.Cornpletidn of the- Work or designated portion thereof arid u^diT 

application by thd;; Contractor-and certification by the Architect, the ; Owher shall make payment, " 
reflating adjustrnentvin retairiage, if any, for such Work or portion thereof as provided in the 
Contract Documents;?. s . . : .. .. 


9 . 9 '" J- . PARTIAbOCCUPANCYDRUSE 

9.9.1 The Owner may occupy-or use.any completed or partially completed portion df‘ y 1 

the Work at any stage. Such partial occupancy or use. may begin whether or not the portion is 
substantially complete, provided that the respective responsibilities of the Owner and Contractor 
with respect tp,,p.ayments j; .mainage, if any,-‘.security, nraintenance, heat^ utilities, Carnage to the ^ 
Work, insurance, correction of ithe -Work; and warranties'shall be established by agreement of the 
Owner and Contractor or* absent srich.agreement, shall be determined by the Architect subject to 
the right of either-party to contest such determination as' provided in Paragraph 4.5. 


9.9.2 Immediately prior to such partial occupancy or use, the Owner, Contractor and 

Architect shall jointly inspect the area to be occupied or portion of the Work to be used in order 
to determine and record the condition of the Work. 


9.9.3 Unless otherwise agreed upon, partial occupancy or use of a portion or portions of 

the Work shall not constitute acceptance of Work not complying with the requirements of the 
Contract Documents. 
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9.10 FINAL COMPLETION AND FINAL PAYMENT 

9.10.1 Upon receipt of written notice that the Work is ready for final inspection and 
acceptance and upon receipt of a final application for payment, the Architect will promptly make 
such inspection and, when the. Architect finds the .Work acceptable under the.Contract 
Documents and the Contract fully performed,- the. Architect will promptly.issue a final Certificate 
for Payment stating that to the .best of the Architect’s knowledge, information and belief, and on • 
the basis of the Architect’s,ob$qryat ions and inspections, the Work-h^Sib^en completed in.. 

. accordance with tcrais and..conditioris of the Contract .Dopurpents. The-Architect's; final. 
Certificate lba; a PaynMsat 

Subparagraph 9.10.2 as precedent to the.Contractor’s-being eiititledto final payment have'been - 

fulfilled. ,, .. .“ ... ; l v..v. A ’ ; 

9.10.2 Neither final,payment no.r any.remaining, retained perceptagevsh^ltbccorn^clMe.. ,;j 

until the Conttietpr.^i^jjs^l^ 4i<^it^(l)|?ft.afi5da.yit that paymilsifei j|]s ;lftr materia Island 
equipment, ^dothcr^^ connected,.with-the^Wozk for w^ieh the;Qwncr.brthe; 

Owner’s property might be responsible of encumbered, (less amounts .withheld by Owner), have 
been paid or otherwise .satisfied, (2) a certificate evidencing that insurance required by the,» • ; 

Contract Docurpents to remain in force after final payment is currently in effect and .will not be . 
canceled or allowed to expire uqtil at least 30 days’ prior written notice has been given to the .• 
Owner, (3) a written statement that the Contractor knows of no substantial reason that the 
insurance will not be renewable to cover the period required by the Contract Documents, 

(4) consent of surety, if any, to final payment and (5), if required by the Owner, other data 
establishing payment or satisfaction, of obligations^ such as receipts, releases and waivers of,, 
liens, claims, security interests or, encumbrances arising dut ofithe Contract, to,the extent and in 
such form as may be designated by the Owner. If a Subcontractor refuses to furnish a release or ' 
waiver required by the Owner, the Contractor may furnish a bond satisfactory to the Owner to 
indemnify the Owner against such lien. If such lien remains unsatisfied after payments are • ; 
made, the Contractor shall refund to the Owner all money that the Owner may be compelled to 
pay in discharging such lien, including all costs and reasonable attorneys’:fees. * • • 

9.10.3 If, after Substantial. Completion of the Work; final completion thereof is ' • ‘s' 1 
materially delayed- through no fault of the Contractor or by issuance of Change Orders affecting 
final completion, and the Architect so.confirms, the Owner shall, upon:application by the" 

_C£ntractdrand certification, by the Architectj and without terminating;the Contract,: make ' 1 

payment of the balance due for that portion of the Work fully completed and accepted. If the •'*« •: 
remaining balance for Work not fully completed or corrected is less than retainage stipulated in 
the Contract Documents, and if bonds have been furnished, the written consent bf surety ter '' 
payment of the balance due. for that portion of the Work fully completed and accepted shall be 
submitted by the Contractor to the Architect prior to certification of such payment. Such ■ 
payment shall be made under terms and conditions governing final payment, except that it shall 
not constitute a waiver of claims. The making of final payment shall constitute a waiver of •• 
claims by the Owner to the extent provided in Subparagraph 4.3.5. 

9.10.4- Acceptance of final payment by the Contractor, a Subcontractor or material 

supplier shall constitute a waiver of claims by that payee except those previously made in writing 
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and identified by that payee as unsettled at the time of final application for payment. Such 
waivers shall be in addition to the waiver described in Subparagraph 4.3.5. 

ARTICLE 10 ' 

PROTECTION OF PERSONS AND PROPERTY 
10.1. SAFETY PRECAUTIONS AND PROGRAMS 

10.1.1 The Contractor shall be responsible for initiating, maintaining and supervising all 

safety precautions and programs m conhectioh with the performance of the Contract. 


10.2 


10 . 2.1 

reasonable protection 


SAFETY OF PERSONS AND PROPERTY 

Th.^Contractor shall take ^reasoriable precautions fdr safety of,'and shall provide 
tdctioh to prevent damage^injury or loss tor "*•’ . ' ' ' * u * 


.1 i - employees performing the Work and othfcr persons who maybVaffected 


thereby; 


.S'"' 




, ^Contractor or.the. Contractor’s Subcontractors'oF^ulf sul^pntfaetdn* 

..... .. . . . •' > ■' 

.3 other property at the site or adjacent thereto, such as trees, shrubs, lawns, 
walks, pavements, roadways, structures and utilities not designated for 
• • •. removal, relocation or replacement in the course oFcohstnictJori;' and 


;4 . : , any other .^property of the Owner, whether or dot forriiihgpairt ofthefWofk, 
• Ipeated ati the. site.or adjacent thereto in areas to'Which thc Coritractor hhs 

. • ... 4- > r~ .- >■< ■■ 

>. access. 

'v fV;' : I.-;.- . •* * .... .. . r, 

10.2.2 The Contractor shall give notices and comply with applicable laiVs, Ordinances, 

rules, regulations and lawful orders of public authorities bearing on safety of persons or property 
or their protection from damage, injury or loss. - __ 


10.2.3 .The Contractor shall erect and maintain, as required by existing conditions and 

performance of the Contract, reasonable safeguards for safety and protection, including posting 
danger signs and. other warnings .against hazards, promulgating safety regulations and notifying 
owners and users of adjacent sites and utilities. 


10.2.4 When use or storage of explosives or other hazardous materials or equipment of 

unusual methods are necessary for execution of the Work, the Contractor shall exercise utmost 
care and carry on such activities under supervision of properly qualified personnel. 
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1 0.2.5 The Contractor shall promptly remedy damage and loss to property referred to in 

•Glauses 10.2.1.2, 10,-2vl .3 .and. 10.2.1,4.- If the damage or. loss.is due in. whole or in.part to the. . . 
Contractor’s failure to take the precaution?;required by this Paragraph 10,2, thc .Contractor.shall, 
subject to any reimbursement to which the Contractor is entitled under the property insurance 
required by the Contract Documents, bear the cost. 

10.2.6 The Contractor shall designate a responsible member of the,. Contractor’s 
organization at the site whose duty shall be the prevention of accidents. This person shall be the 
Contractor’s superintendent unless otherwise designated by the Contractor in writing id the 
Owner and Architect. 

10.2.7 The Contractor shall not load or permit any part of the construction or site~to.be .. 
loaded so as to endanger its safety. 

10.2.8 The Contractor shall provide and maintain in good operating condition suitable 
and adequatcfire piutectmn.equipment and sepyipes, and shaff,comply vi/ithnll reasonable'-: 
recommendations regarding fire protection made by the representatiyes.of the Tire insurance' • 
company carrying insurance on the Work or by the local fire chief or fire marshal. The area 
within the site. lirn.its.sha.il be kept orderly and clean, and all combustible rubbish shall be 
promptly removed from tire site. 

10.2.9 • The Contractorshal! alalltime protect excavations? trenches, buildings and . 

materials, from rain water, grpipid water, backup or leakage of sewers, drains,and other piping, 
and from water of any other .origin, and : shall remove promptly any accumulation of water. The 
Contractor shall provide and operate .all pumps, piping .and-other equipment necessary,to.this • 

end. .• • .• *r-v. ; - 5iVV . 

. 10.2.10 The Contractor shail:r.emo.ve;sno.w>andriee-which xnighfcresult in : damage or delay. 

10.2.11 During the progress of the Work and at all times prior to the dale of Substantial 
Completion or,.occupancy of the Work by the Owner, whichever is earlier;-the Contractor shall 
provide temporary heat, ventilation, and enclosure, as required by Mass. Gen. LaV/s Chapter 149, 
Section 44F(1). The permanent heating and ventilation systems may be used for these purposes 
when available unless otherwise p.rdvided : in the Contract Documents, * : f-v 

• -. _j,_; v •• ;.- V . . 1 .._ ••«UO, : U 

10.3 EMERGENCIES"‘ % • r ' <•••/•-• 

10.3.1 In an emergency affecting safety of persons or property, the Coritfattdr-shall Ut, 

at the Contractor’s discretipp } -tp prevent.threatened -damage, injury, or loss: -Additional : " •’ - 
compensation or extension of time>claimed by the . Contractor on account of an emergency shall ' ! 
be determined as provided in Paragraph 4.3 and Article 7. ••• •-• 

10.4 VANDALISM * 

10.4.1 The Contractor shall be responsible for.protecting thfe work; the work site, - 
materials, and equipment stored at the site (or incorporated in the work), other property at the 
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site or other property of the Owner, against vandalism by known or unknown persons. In . 

discharging this obligation the Contractor shall utilize security personnel, measures, procedures, 
and equipment-or materials necessary to prevent vandalism. 


10 4 2 In the event of any damage caused by vandalism to the property/materials/ 

equipment/items referenced m the preceding Article 10.4.1, and regardless of whether the 
Contractor has exercised due- care in avoiding same, the Contractor shall be financially 
responsible therefor to whatever extent said damage is not indemnified by insurance coverage 
available to either the Contractor or Owner. The Contractor’s obligation hereunder shall mclude 
payment of damages to whatever extent insurance coverage is unavailable flue to self-insurafice, 
a deductible, or a self-insured retention. ‘ . 

10 4 3 Any monies owed by the Contractor to the Owner oh account of damages 

referenced in the preceding Article 10.4.2 maybe offset by the Owner against any periodic ^ 
payments made under the Contract. 


, -V' 

•V >••• s*f- 

>. 1 V .' v 

.'.V •.. • 

Wit,*'jrfcxw*' 






ARTICLE 11 

INSURANCE AND BONDS ; 

j j j CONTRACTOR’S LIABILITY INSURANCE 

H U The Contractor shall purchase from and maintain in a company or compand 

lawfully authorized to do business in the jurisdiction in which the Project is located and to.which 
the Owner has nq:reasonab1e objection stich insUrjrnce as will protect the Cohlractor fromgai^s^ ^ .... 
set forth beloW v which,may arise out of or. result from the Coritractdr’s operatiorishnder tg- j-'"" 
Contact and forv^hich the Gontiactormay l^iegally liable. Whether such operations l^by the . •> •/ ' ^ 

Contractor or by ^Subcontractor or by anyone-directly or indirectly employed by any o f fheg or ( . t ‘ 1 1 . 

by anyone for whose acts any of them may be liable: • ' swji-x."- 

5: •’-ii.-",' • 


A 


claims under workers’ or workmen’s‘compensation, disability _ _ ; a .. . 

other similar employee benefit acts which are applicable-to'the W6fldt0>J/e ••• , 

performed;. ' 


claims for damages because-of bodily injury, occupational sickness or 
disease, or death of the Contractor’s employees; 


.3 claims for damages because of bodily injury, sickness or disease, or death 
of any person other than the Contractor’s employees; 

.4 claims for damages insured by usual personal injury liability coverage ' 
which are sustained (1) by a person as a result of an offense directly or 
indirectly related to employment of such person by the Contractor, or (2) 
by another person; 
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claims for damages, other than to the Work itself, because of injury to or 
destruction of tangible property, including loss of use resulting therefrom;- 

claims for damages because of bodily injury, death of a person or property 
damage arising out of ownership, maintenance or use of a motor vehicle; 
and 

.7 claims involving contractual liability insurance applicable to the .• • 

. ... Contractor’s obligationsunde.r Paragraph 3:38. . \ . , 

11.1.2 ^.'Jjji.e^urance required by Subparagraph. 114.1 shall include aIImjajor divisions 
of coverage, and irnllbe on a comprehensive general basis mcludingJPremises and. Operations 
(including. X-C-U), Owner’s and Contractor’s Protective, Products and Completed Operations, 
and Owned, Nona WijmL and jtf ired Mptor Vehjcles. -. Such. insurance shall be: written for not.less 
that? apy limits of liability required by Iayr.pr those set forth in the Contract Documents, ;•>. .■ 
whichever is greater’ ' .... . , t .. 

All insurance shall be written on an occurrence basis, unless the Owner approves in writing 
coverage on a claims-made basis. Coverages, whether written on an occurrence or claims-made 
basis, shall be maintained without interruption from date of commencement of the Work until 
date of final payment and termination of any. coverage required to be maintained after final 
payment. The Ovmer shall be added as an Additional Insured on all policies, which shalL'i . 
constitute primary insurance for the Owner in relation to any similar or concurrent insurance 
independently mainfoiped by the Owner. • 

114.3 • ^§|H?npates.c>finsuranceacceptable.to .the. Owner shall be .filed with the: Owner 

prior to..comrneh:ceanMtnt of.lhe .Wark. * ; Xhese; (Certificates and. thermsurancepoliciesrequired by -' v 
• this;Tforagraph ^^fdbcQntam apip.yisioh ; that. coverag^s.afibrded-under-thevpolicies willmot; 
be canceled o^a|^^ed s ,to expire untilat.least 30,days’ prior written notice has-been given to'the * 
Owner. These certificates shall set forth evidence of all coverage required by 1144 arid 134 > 2 /'- 
The form df certificate shall be AIA Document G705. The Contractor shall fomish to the Owner 
copies of any e^cjpiscments that arc subsequently issued amending limits of coverage. If any of 
the foregoing Insurance coverages are required to remain in force after final payment and are 
reasonably available, an additional certificate evidencing continuation of such.coverage shall be 
submitted with the' final application for payment as required by Subparagraph 940.2. 

11.).4 in addition to Statutory Workers’.Compensation Coverage, the Contractor shall 

provide Employers Liability Coverage at the following limits of liability: 

Each accident - $500,000; 

Disease - policy limit $500,000; 

Disease each employee $500,000. 



Consolidated General Conditions - Page 44 
(Rev. 12/8/04) 






11. i .5 -The liability insurance coverage purchased by- the Contractor in order to comply 

with Section If ’.1.1 (.1 -.7) above shall contain the following limits of liability: 

$3,000,000 - general aggregate; 

$3,000,000- products/completed operations aggregate; 

$1,000,000 - personal injury and advertising; 

$ 1 ,00(3,00 6 - each occurrence; ^ . *. . • 

'$1^60,000- ; aiito;liability including Hired and npn-owned; .. . 

' " $1,000,000 - umbrella. ; . • 


11.2 ' OWNER’S LIABILITY INSUR^£E. . . . ,. K ....... 

\ -i *■ ■.- • .:■> . • r. ■ryi . V- 

11.2.1 The dwheif'shall‘be responsible for purchasing and maintaining the Owner’s usual 

liability insurance. Optionally, the Owner may purchase and maintain other insurance for self- 

_‘.4.': mot i oricp ■from n-nprafnndftr the Contract. The Contractor 


11.3$ 

• Tt-. 





modifications meretp rorinerenure -wot*, ai 

otherwise-agreed in writinjfbfwhiTarfe beneficiaries of sii'ch msuraiice, 
until fiiikl. payment has been made as provided in Paragraph 9.10 or until no person or entity 
other than the .Owner has an insurable interest in; the property,r^uired by this P^ra^rph 1 ; 1,,3 to 
be coVered/^hicheVtr is ; eafiib£' : This inSur ance'sfeii . 

Contractor, Subcdhbactbrs and $ub-Subcontract6hs'm the Work. : 



11.3.1.1 • Property insurance shall be on an all-risk policy form and shall insure against the 

perils of fire and extended coverage and physical loss or damage including, without duplication 
of coverage, theft, vandalism,'Baiicioiis niischief, collapse, tod-work, tc^or^ybuildmgs and 
debris removal mdiudirig derhblifibri bfccasibned by-enforcement of any applicable legal ; 

requirements, afiti shall cover reasonable cbmpehsation for Architect’s services and expenses ; , • 
required as a result of such insurtd loss. ; Coverage for Otiier penis shall not l>e retired imltbss 
otherwise provided in tfie Contrari-Documents. The form of'policiy for this coverage shall' 
provide for co verage in the event of a loss up to the contemplated value of the property following 
completion of all Work required under the Contract. 
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11.3.1.2 If the Owner does not intend to purchase such property insurance required by the 
Contract and with all of the co verages in the amount described above, the Owner shall so inform 
the Contractor in 'writing prior to commencement of the Work." The Contractor may then effect 
insurance which will protect the interests of the Contractor, 'Subcontractors ahd Sub¬ 
subcontractors in the Work, and by appropriate Change Order the cost thereof shall be charged to 
the Owner. If the Contractor is damaged by the failure or neglect of the O wner to purchase or 
maintain insurance as described above, without so notifying the Contractor, then the Owner shall 
bear all reasonable costs properly attributable thereto. 

11.3.1.3 The property insurance maintained hereunder by the OvvWer lids a deductible of 
$ 100,000 applicable to each/any claim, thereunder. In the event of any property daiqage.arising 
from any occurrence prior to the Architect’s issuance of a final Certificate fof Sfaymenf under 
Section 9.10,1, Including but not limited to property damage arising .from vpwfelism or,;casualty 
of any kind, the Contractor shall be responsible for 1 the cost of said properfy damage; (d) to the 
extent pot indemnified by the Owner’s insurance policy because of said deductible; or (b) to the 
extert not indemnified by the Owner’s insurance policy for any other reason. 

1) .3,1.4 Property insurance for portions of the Work stored off site and in transit shall be 
procured and the cost borne by the Contractor, unless otherwise provided in the Contract 
Documents. 

11.3.2 Boiler and Machinery Insurance. The Owneirshail purchaseandmainfani, bo^er, r . . 

and machinery insurance required by the Contract Doci^n^ or by^afy, wfiich’.sh^jj, j^.clfeally I, ;V -• 

cover such insured objects during installation and until firiS'acceptance' by the Owner; this 
insurance shall include interests of the Owner, Contractor,-Subcontractors, and. §ub- •. ... .. , 

•subcontractors in the Work, and the Owner arid Contractor shall be named ihrijreds. ' ' 


11.3.3 . Lbss of Use.' hjsiirance. ,,The Owner,, at the 0.\yher’s 1 option, p^y .purchase and 

maintain .such insurance asi Will insure the O wner against loss of use o f. the Oder ’s, prppeity. duel.. 
to fire or other hazards, hbWever caused. The Owner waives, all rights of actipp; against the., f 
Contractor for loskofiise of the Owner’s property, including : pqnsequentj>l losses, due to fire.or , 
other hazards however caused, fd the extent covered and paid by insinance under this . .. ... ...f 

Subparagraph 11.3.3. ' .... 


:•, •>,** 
'■f.i-hii 
■ •; tvs 

\ .'vV 1 '* Ri<7 
hv-c-t^* •«;-n 


11.3.4 If the Contractor r^Uests.in writing that, ii^pran^foiifsks^othec .than .those 

described herein or for'other special hazards be included ip (hpprppeity, insurance policy? tfe 
Owner shall,, if possible, include such insurance, and the cost thereof shall be borne by the 
Contractor. . ........ 


:v, •f.'f'i. 

. l‘\ 



11.3.5 If during the Project construction period.-tlie Owner insures properties, real or ,, .. Vf 

personal or both, adjoining or adjacent to. the site by property insurance under ppljpies separate. - 
from those insuring the Project’ or if after'final payment property insurance js. to be provided on ,. 
the completed Project through a policy or policies other than those insuring theJ^nject during •• i.’ 
the construction period, the Owner shall waive all rights in accordance, with the terms of 
Subparagraph 11.3.7 for damages caused by fire or other perils covered by this separate property 
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insurance. All separate policies shall provide this waiver of subrogation by endorsement or 
otherwise. 

11.3.6 Before an exposure to loss may occur, the Owner shall file with the Contractor a 

copy of each policy that includes insurance coverages required by this Par^gjaph 11.3, Each 
policy shall contort all generally Applicable conditions, definitions, exclusions.and endorsement 
related to this Prefect. Each'policy shall contain h provision that the polity will not be canceled 
or allowed to : empire until At' feast ' 3 0 days’ prior written notice has been given to. the Contactor.... 


11.3.7 Waivers of Subrogation. INTENTIONALLY OMITTED. 

• •• • ‘ . •" . • 

1 

and 

appear, 

The 

Contractor,.anuuy appiupjuuc jwjwuwh?,*-■"SI* v.V:“‘*^r.*. 

require Sutrconftu^fffoifiak:^^^ iii similar;n%npy.;‘'. / 7 . ' 

11.3.9 If required in writing by a party in interest, the Owner ? .shaIh,ppon occurrence qf 

an insured loss, give bond for proper performance of the Owner’s duties all subject to the 

' . „ ' “.‘I , ... •. _ j /_:_I,....?,... r r».„ 


separate 

agreement as, mu v 

whtcB case 1 tlxa pV^d^dtrte sitSl i T5^' ^ ^ provided hi Paragraph 4.5. 

•=y-'?d- •: } __ 

11.3:io * The Owner shall have powef fbtdjust and settle' a loss with ihsurefs 1 unless one of' 
the fifties in interest shall object in writing within five days after occurrence of toss to the 
Owner’s exercise ofthfe-pbwer, If.such tibjeettoh bif'rirade; arbitrators shall be.chosen as , 
provided in Pafa^ph'4# The' OMef shalX in ihat c^e, riialce sbttje^eht \^ith insurers in ' 
accordance with duefcfiohs ;, 6^ ' If distribution df insurahee probeddi by .; , . 

arbitration is required, the arbrtratdrs%ili dhect such'distribution. 


11.4 


PERFORMANCE BOND AND PAYMENT BOND 


11.4.1- The Contractor shall furriish bonds covering faithful performarice of the Contract 

and payment of obligations arising thereunder as stipulated in bidding requirements qf 
specifically required in the Contract Documents on the date of execution of the Contract. Said 
bonds shall satisfy the applicable statutory requirements of the place in which the Work is' to be 
performed 

11.4.2 Upon the request of any person or entity appearing to be a potential beneficiary of 

bonds covering payment of obligations arising under the Contract, the Contractor shall promptly 
furnish a copy of the bonds or shall permit a copy to be made. 
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ARTICLE 12 


UNCOVERING AND CORRECTION OF WORK 


12.1 UNCOVERING.OF WORK ... ,■ 

] 2.1.1 If a portion of the; Work is covered, gonfofry to the ^chitect’sj.oquest p^.tp. ; . 

requirements specifically e^psse'd ip the Contract Documqx% it must, if -in ‘^[tfegby-, 

the Architect!,/Be'Uncpvered for the ^cbhWt'fi O^eryatipii andjje repiacy .^tfje^pti^gt^i'. 
expense withdtif change in' thd CJoniract t itfie . 


• • •. h i ^ /• i ! .• , ’ ~i '\;. '-K ' i% 

12.1.2 If a portion of the Work has btien covered in accordance with’the requirements 

specifically expressed in the contract documents,,gndript ; spe;(iigc;a]]y 
requested to office pndr ;«>'jts|%g'rerju^t jto 5^^ch ; -^pr^,^4,it^ 
shall 

to the Owner. If's^ch^ m accprd^'ce. , 

• shall pay such cost! uhfess the ddndftioft wasekused. J^c.’^ner pr.a separate contracjioi: in, ... 
which event the Owner shall be responsible for payment of sbeh costs. 


1 2.1 COt&ECTf ON OF WORK 


12.2.1 Woftk rejected b^thc^chh^.prifaiii^g^o.. 

conform to thp.ycqtt^m^p^ Cqirtract J)pcrnnents, whether . ,. K .. . 

■• Substantial .Cdihp.^ 11 1 §nd 

'shalhbdpf costs, of.cofrectmg such rejected • 

► •compensation .for the. Architect’s services.and expenses made necessary thereby and .any cost, . 
•loss,-or damages to the.Owner:resulting-'ja;om.sucb' ( failure > or 1 defocL ,... ..... -k ■• ..,* ■: - • 


'• . • . y .u 1 ^ •; •• •• » " • 1 ' ' 

12.2.2 If, within one year, after tire date of.Substantial £o.mp.fetion of thp.Work or *...-. • 

designated portion thereof, o£ after the date for. Qpipmcncement of wfuxa^tiesi established, under 
Subparagraph 9.9.1, or by temis.,pf an applicable special,>y^rTanty. requiredby.the, Contract, »* 
Documents, any of the Work is foilnd to be not Jn pccortlange with the requirements of the . •. - 
Contract Documents, the Contractor shall coirect it promptly after receipt of written notice from 
the Owner to do so unless the Owner has previously giyen the Gpntrac,torn written acceptance of 

such condition. This period of one year shall be extended with respect to portions of Work first'. 

performed aftec.Substant.ial Completion .by the period of time?; between Substantial. Cpmpletjan 
and the actual pef formance of l&ij^ork. This obligation under this Subparagraph. I2 ; 2.2, Shall. 5 •. 
survive acceptance, of the Work under the Contract and termination of the Contract. The Owner 
shall give such notice promptly ..after discovery of.the condition. - •••• .•• 


12.2.3 The Contractor shall remove from the site portions of the Work which are not in 

accordance with the requirements of the Contract Documents and are neither corrected by the 

Contractor nor accepted by the Owner. •_ 
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1 2-2 4 If the Contractor fails to correct nonconforming Work within a reasonable tune,- 

the Owner may correct it in hcdordance with Paragraph 2.4, If the Cortnrctor does not proceed 
with correctioB'Bf "sii'ch rionc&ifonning Worlf vvKfiin a reasonable time fixed by, written, no rcc . 
&om the ArehitSt, the Owner naiy remove it and store the salyable materials or eqmpmeij afihe 
Contractor's eKpeffiei’ If the Contractor doffs nptpay cos^ofcudt removal, and storageyrithin 
ten days afief hofibi; the Ownrr may upon.ten additional days written notice sell such ,.. 

materials and eqaipMertfit'hUtiUbn or at.private 'sale and stall account for the proceeds thereof, 
Xr deductible W darUageVtlwi should have been bourn by theCtnitioc or mcludmg 

compensation for the Achifect'frc|«ces and exposes m^e necessary 

nrXeds ofsaltfdo iiBfcdVK cbsts ivhich the Contractor ShojjW have bpme, the. Contract Sum 
shafi be redti&eSi fcy thV deficiency'If paynieirfs then or thereafter due the Contractor are not 
sufficient to cover such amount, the Contractor shall pay the difference to the Owner. 

, ( . ; • . 

1225 The Contractor stall beat the tost of correcting destiqyed or damaged 

construction, O'™ 1 ™ «“»..• 

causXy thl Contractor's correction or removal of Work which is not in accordance with the 

requirements’ of the Contract Documents. 



12.3 


ACCEPTANCE OF NONCONFORMING WORK 


j 2 3 j If the Owner prefers to accept Work which is not in accordance with the 

reauhementsof fh’e J Gontiratt ; Dofcbiheiits, the OWhcr iiiay^do so instead of requiring its removal 
and correction ,- 1 in' Which 1 case the Contract Stim Will be reduced a? appropriate and equitable. 
Such adjustment shall be effected whether or hot-fifed payment has been made. 


ART1PT F. n 


MISCELLANEOUS PROVISIONS 

13.1 GOVERNING LAW 

13.1.1 The Contract shall be governed by the law of the place where the Project is 
located. 
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33.2 


SUCCESSORS AND ASSIGNS 



13.2.1 

successors, assigns 
assigns and legal representatives 

obligations contained in the Contract Documents. _ yj 

to the Contract shall assigh the' Contract or sublet it as a Whole without the writteij. cqnsepfof the 
other, nor shall the Contractor assign any moneys due dr to Become due ip him, heieiih^ef, . . ’ 
without the previous written consent of the O'wn&r. The ajjy,’... 

institutional lender provid mg cohstiuctic>h or pe^paheni miancmi^or Acgerfiof ip any t. - .• 
person acquiring the 5wher*s-’infeest’-id : iye‘l^fg5i^ a'n&mc^'^ntfactpr agrees^"tp.execute-ali,^!..'.’. 
consents, certificates, and othei docuiliehts'requiredsuch lender pr other person in cormectipn 
with such assignment. ”.. ■ ''' ' '] ' ]. i 't " *. 


13.2.2 If the Owner conveys its interest in the. Project ,tp a, tfyip£. party,, any r r|gjht„s 0 %J^ich 

the Owner may have against the Contractor ariSihg .sm)taiitqxnatlcp^ iv . ... 

transfer to such third party. ....... :v ,, * 

13.3 WRITTEN NOTICE 

13.3.1 Written notice shall be deemed to have been duly served.if delivered in person to 

the individual or a member of the firin or entity or to an p|^cer v pf the Colorationfor whi^k^. . 
was intended, or if delivered at or sepi by registered, or'.certified , xnaii. to the last business address,, 
known to the pajty giving notice. .... 

13.4 RIGHTS AND REMEDIES / V 

13.4.1 ■ Duties and .obligations imposed by. the Contract Documents and rights and 
remedies available thereunder shall be in addition to and not a limitation of duties, obligations,- 
rights and remedies otherwise imposed or available by law. 

13.4.2 No action or failure to act by the 6wner, :> Arch^tpct or .Contractor.shall.ggnstitute a 
waiver of a right or duty afforded them under ^Cpntraii; por shall such action, or firi.lpm; to act-, 
constitute approval of or acquiescence in a breach mereundefy except as { raay be specifically-, r|W v.,. 
agreed in writing. 


13.5 TESTS AND INSPECTIONS 

33.5.1 -Tests, inspections and approvals of portions of the Work required by the Contract 

Documents or by laws, ordinances, rules, regulations or orders of public authorise? having ", ' 
jurisdiction shall be made at an appropriate time. Unless otherwise provided, the Contractor 
shall make arrangements for such tests, inspections pnd approvals with an.independent testing 
laboratory or entity acceptable to the Owner, or with the appropriate public authority, and shall 
bear all related costs of tests, inspections and approvals. The Contractor shall give the Architect 
timely notice of when and where tests and inspections are to be made so the Architect may 
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observe such procedures. The Owner shall .bear costs of tests, inspections, or. approva is which do 
not become requirements until after bids are received or negotiations concluded. 


33 5 2 If the Architect, Owner or public authorities having jurisdiction ^rniinc that 

portions of the Work require additional testing, inspection or approval not included under 
Subparagraph 13.5.1, the Architect will, upon written authorization from the Owner, mstxupt.the 
Contractor to make'arrartgethdhts for stich additipiiaUesting, inspection or approval by.an^ cnhtv 
acceptable ttftfie OWnef/Mthe Cdhtracto^ shall £ive tixnejy. notice to the Architect of when ahd 
where tests insptj&i^^e to WMte&'the Architect may observe such procedures. The ... 
Owner shall bear such costs except as provided in Subparagraph 13.5.3. 


13 5-3 If such procedures for-testing, infection or approval under Subparagraphs 13.5.1 

add 13.5.2 reveal failure of the portions of the Work to comply with requirements established by 
rv__bpar all costs made necessary by such failure 



expenses. 

13 5 4 The Cbctrector shall obtain and (Iclivr.r prorcpt’y to 

pemut and ^fa^rt iff;the . 

which may be ^ occupancy of the premises by the' Owner. 

Receipt of such permits or certificates by the Architect shall be a condition precedent to 

Substantial Completion of the Work. . 

• • • ' .. 

13.5.5 .to the Contract Docm^enfs 1 sfjdll De'made. 

promptly to avoidi^^Babie : delayih the Wi5fk.' I;,..,.. 

53.6 ^ LIMITATION 0F-LIAB1 LITY • ^J r 

13 6 1 The Owner shall be liable only to the extent of its interest in the Project;'^'fro 

officer, director, partner, agent or employee of the Owner (or any partner of a partner or any 
agent or employee of a partner) shall ever be personally of individually liable with respect to this 
Contract or the Work. Each Subcontract shall include the foregoing limitation, which shall be . 
effective if the Owner ever;’succeeds to the Contractor’s fights and obligations Under a 
Subcontract. • 


S 3 7 The Contractor shall comply with any decisions of the Arlington Redevelopment 

Board applicable to the Project, and with any other Laws, By-Laws, Rules, and Regulations or 
Ordinances within the Town of Arlington. 
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ARTICLE 14 


TERMINATION or. suspension’ 

6f the CONTRACT • 

14.1 TERMINAtiON BY THE CONTRACTOR ’ ' 

14.1.1 ; t The Oontrartor xpi ay t^rrnmatethe Contract ifthe.WQ.rjc.Is stop^d ,^>r a,pcr|o/J of. 
3D days thiou|J : no v a^'brfaujt of the Contractor or a' Sufconfr%^ 

agents or ei^o0is oT^j^^fSlir^o^ performing pprtipm ofthe Wpykunder^.cpntraeVwhH,' 
the Contractor-&r'anySftHefbW ’ •. / , .. * 

v I issuance of ajn.prder of a court or other public authority having ... : : 

’ j^fS®c|ion;’bx . 

.2 . p ^cx'of 

material unavailable. 


, siich. as depiamtion pinatipn^l emergency, maic^igj.! 


14.1.2 . ..^pnepfthe^vp.r^spns exists, the Contractor may, upop;,s,eyen additional 
days’ written.no^1^‘the Qwneir. and, Arphitect, terminate the Contract and rpcovei; frpm. the. 
Owner payrri&i; f^r^orl-ixectited ’and/or proven loss \yith respe 9 t t 0 materials, equipment, 
tools, and constnicdon equipment and raachmeryjnciuding.reasonable overhead, profit and . 
damages. 

14.1.3 If the Work is stopped for a period of 60 days through no act or fault of the 

. Contractor. oraSphcontraclor or their agents or employees- or. any other.pereons performing 
portions -of the Work' under contract with the Contractor because. die Owner has. pe^istentiy . • 
failed to.fiilfill-the Owner’s obligations under the Contract Documents-with reject to. matters 
important to the progress of the Work, the Contractor may, upon seven additional days’ written 
notice to the Owner and the Architect, terminate the Contract and recover from the Owner as 
provided in Subpaj^agfaph, 14.1.2; •• v «’ ri • 

14.2 . BV THE OWNER. 

14.2.1 If the Contractoi; is adjudged a bankrupt, or if the Contractor, makes' general . •> 

assignment for the benefit of the Contractor’s creditors, or if a receiver is appointed on account 
of the Contractor’s insolvency, or if the Contractor persistently or repeatedly refuses-or fails 
except m cases, fpjr ^ylpch, extension of time is provided, to supply, enough properly skilled - .=• 
workmen Or-propprrfita t^riaJs, or if the Contractor fails to make prompt, payment.to 
Subcontractors for materials or labor, or persistently disregards laws, ordinances, rules, 
regulations or orders of any public authority having jurisdiction, or otherwise is guilty of a 
significant violation of any provision of the Contract, including the failure to perform the Work 
in Accordance With the Contract, then the Contractor shall be in default, and the Owner may, 
without prejudice to any other right or remedy, and upon seven days’ written notice to the 
Contractor, take possession of all materials, tools, appliances, equipment, construction 
equipment and machinery and vehicles, offices and other facilities on the Project site, and all 
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materials intended for the Work, wherever stored, and may terminate the employment of the 
Contractor, accept assignment of any or all Subcontracts pursuant to Paragraph 5.4, and finish 
the Work by whatever method the Owner may deem expedient. The Owner shall be entitled to 
collect from the Contractor all direct, indirect, liquidated, and consequential damages suffered by 
the Owner on account of the Contractor’s default, including without limitation additional 
services and expenses of the Architect made necessary thereby. The Owner shall be entitled to 
hold all amounts due the Contractor at the date of termination until all of the Owner’s damages 
have been established, and to apply such amounts to such damages. 

14.2.2 When the Owner terminates the Contract for one of the reasons stated in 
Subparagraph 14.2.1, the Contractor shall not be entitled to receive farther payment until the 
Work is finished. Any payment to the Contractor in quantum meruit shall be capped at the 
amount due under this Contract, including any adjustments, regardless of whether said 
termination by the Owner is deemed rightful or wrongful. 

14.2.3 If the unpaid balance of the Contract Sum exceeds costs of finishing the Work, 
including compensation for the Architect’s services and expenses made necessary thereby, such 
excess shall be paid to the Contractor. If such costs exceed the unpaid balance, the Contractor 
shall pay the difference to the Owner. The amount to be paid to the Contractor or Owner, as the 
case may be, shall be certified bythe Architect, upon application, and this obligation for payment 
shall survive termination of the Contract. 


215453-n • 
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SUPPLEMENTAL STATUTORY CONDITIONS 


ARTICLE I - WAGES AND EMPLOYMENT PRACTICES 


i.l 


I.H 


LI.2 


Preference To Veterans and Citizens In publ ic Workmate of Wages. (Statutory 
reference: Mass. Gen. Laws Chapter 149, Section 26) Tf)is Paragraph applies to 
every contract or subcontract for the construction, of public works by the 
Commonwealth or by a county, town or district, or by persons contracting or. 
subcontractiiig for such works. . , • , . 

'W.ih'e eihploymeht of mechanics find apprentices, teangears, chauffeur^ a rui 
preference shdil first begiyen to citizens who 

• i tty T at least six months ai.'the •• 





^bi^nlHeMent tfffieiir ImpibYhierit;; atgiFtheyffe fflgjQjg. • 

■sifimiHi Vti A&rif flife'TTtinrtn’sfatfis. arid fevervTiofitract for 



in 


sSc^eMmty; town or district. 


! (■/< :\;' 



:es to 


the: rate or rates'ui w«g&a iu uv.uhwuuuwj *. 

Industries a ? l'hei^iinatter ; provided; prbvided, that'gt^fs 

riA*!A.k*rrlyirr- fK'-ill nnl Kf» Lpc tti'sfri'tfjJtdp’njiirf tr» 1 jrfihr&Hi 'in’ tSlft 



itt&ftj-towns, the wages paid t6 laborers shall hot peless tnanthose.Jpaid.tq^.. . 
laborers in the municipal service bfthe^tdWti payihg t(ie.hi|h’e|f r^e; . 

ftftihbf, that if, in any of the toWhs Wh9f d tfe wbpksafe to awage 

ratfe^br Wage rates have bectf established m certain trades and qfccup'atipnsTy 
collective agreements br uhderstandings in the private corisUTictiorj'mdu^ry 
between organized labor and employers, the rate or rates to be paid on said works 
shall not be less than the rates so established; provided, further, that in towns 
where no such rate or rates have been so established, the wages paid to mechanics 
and apprentices, teamsters, chauffeurs and' laborers on public works;'s^H not be 
less than the wages paid to the employees in the Same trades arid occupations by 
private employers'engaged in the construction industry. This section shal l also 
apply to regular employees of the Commonwealth or of a county, town or district, 
when such employees are employed in the construction, addition to or alteration 
of public buildings for which special appropriations of more than one thousand 
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dollars are provided. Payments by employers to health and welfare plans, pension 
plans and supplementary unemployment benefit plans under collective bargaining 
agreements or understandings between organized labor and employers shall be 
included for the purpose of establishing minimum wage rates as herein provided. 

List of Jobs; Classifications; Determination of Rate of Wages; Schedule. 
(Statutory reference; Mass. Gen. Laws Chapter 149, Section 27) This Paragraph 
applies to every contract or subcontract for the construction of public worjics by 
the Commonwealth, or by a county, town or district. 

The Commissioner of Labor and Industries shall prepare, for the use o^such ^ 
public officials or public bodies whose duty it shall be to cause public works "to be 
constructed, .a list of the several jobs usually performed on varjpps types ,q|ipublic 
Workimpdh which mechanics and apprentices, teamsters, ciwuffeure'andj^^ers 
are employed. Thb Cb'rdrnissionCr shall classify said jgtrs, apd .be ira$^s££uch 
classification ffoin time to time, as he may fem adyisa^le. Pnpj, ; tQ. awarding a 
cmitra'ct frir 'the cohstniictioh of puiiljc woflcs 7 'sajdl public.olfibial orJublic.'Sod'y 
shall Ihbmit to the. Commissioner a list of the jobs upon which mechanics and, 
apprentices, teamsters, chauffeurs and laborer are to be employed,, and shall,, 
reqriesi thd Commissioner to determine the rate of wages to be paid , on each job. 
Said rates, shall apply to all.persons engaged in transporting gravel or fill to ttyg 
site of Said public works or removing gravel or fill from such site, regardless, of 
Whether such persons 1 are employed by a contractor or subcontractor or.are . .. 
indepeiident contractors or pwner-operatpw. The Commissioner, subject. to the 
provisions of Paragraph 1.1 of these Supplementary Statutory Cpndit jqns^ shall, 
proceed forthwith to determine the same; and shall furnish said official or public 
body \yith a schedule of such rate or rates of wages, as. soon a^said determination 
shall haVc been made. In advertising or calling for bids .fpr. said works, the. 
awarding,official or public body shaU incorporate said schedule, in the .. ... 

advisement or c^l ifor bids.by an appropriate reference, thereto, and shall . 
furnish a copy of said schedule without cost, to any person requesting the s.arne. 
Said schedule shk.ll be made a part of the contact fpr said , works, and shall t . p - 

continue to tfie.’rate or rates of. wages, for,said employees during>.thejife 
of the contract. Any person engaged in the construction of said, works, shall, causp 
a legible copy pfsaid schedule to be kept posted in,a conspicuous pbce.at the.sjte 
of said works during the life.pf the contract. Jhe aforesaid rates of wages in. tji?,, 
schedule of wage rates shall include payment by employers to health and welfare 
plans, pension plans, .and .supplementary unemployment benefit plans,and such . 
payments shall i?e considered as payments to persons under this section ■ 
performing wort as herein provided. .Any employer engaged, ip .the- construction 
of such works who does not make payments to a health and welfare plan, a ... 
pension plap and a supplementary unemployment benefit pl<an, where, such - 
payments are included in said rates of .wages, shall pay the amount of said 
payments directly to each employee engaged, in said construction. Note: The . ... 
awarding authority does not guarantee the accuracy of any schedule of wage rates 
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' ^furnished to the Contractor hereunder, and the Contractor shall be responsible for 
ascertaining the prevailing wages in the area where the work will be performed. 

1 -3 Employment Records To Be Kept By Contractor, Subcontractor; Statement of 

Compliance. (Statutory reference; Mass.' Gen. Laws Chapter 149, Section 27B) 
This Paragraph applies to every contract or subcontract for the construction of 
public works by the Commonwealth, or by a county, town or district. 


.v v t , .. 


v'iV- 


Every Contractor, Subcontractor of public body engaged in said public, works to 
which Paragraph 1.2 cif these Suppieineiita^y Statutory Conditions applies .shall 
keep a; true add accurate record of anirfccl^fcs 'and. apprentices, .teamsters, 
cbauffe^g and laborers employed therfedn* shoWifig'fhd. nkme, address and 
Obcu^atibftal bla^sificatioh of radii sucjf'em^ldj'ee oil said works,and thejioijjs 
wdrkedj|iJ; : BndThe wagbk. paid. tb, bach'such eftrpioyed; and shaij iurjaish to the 

CommissilrlnRf bf-l ,'jihnf rfnH TrtHiVcfrtfs. lihrin ' n= ’prvnv ni* I'OIlt mnnVjl 



$Sph records shall be open to inspection by any authorized representative of the 
of Labor and Industries dt any reasonable rime; and as often as may 

‘ . . ‘ ; 

Each such Contractor,''Subcontractor or public body Shall preserve its payroll 
records for a period of three years from the date of completion of the contract. 

-i•••••‘ s - v 

T&Ar* v • 

■V- 'E|ijfesucH Cohtractbfi Subcontractor br pfrblic body shall iurnish to the 

Cdiipiissioner of Labor and Industries within fifteen days after completion of its 



Suj&pbtractor or public body who 1 Supervise s' th'e ? ' payment of wages in the 
following form; 


STATEMENT,OT:C6mPLIANCE 


2004 






(Name'bf signatory party) 


(Title) 


do hereby state: 


.That J[pay'of supervise the payment of the persons employed by (Contractor, Subcontractor or 

public body)__on the_and that all mechanics (building or project) 

and apprentices, learnsters, chauffeurs and laborers employed on said project have been paid in 
accordance with : wages determined under the provisions of sections twenty-six and twenty-seven 
of chapter one hundred and forty-nine of the General Laws. 


Signature 


Title 
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1.4 


1.5 


1.6 


1.7 


The above mentioned copies of payroll records and statements of compliance 
shall be available for inspection by any interested party filing a written request to 
the Commissioner for such inspection. V 


Wages Paid to Operators of Trucks and Other Equipment. (Statutory reference: 
Mass. Gen. LaWs Chapter 149, Section 27F) This Paragraph ; .applies to every 
contract for the construction of public works by the Commonwealth, or by a- 
comity, c% town or district. . • . o.^: 

Prescribed rates of wages, as determined bythe^ Commissioner pf Labppjand.; 
lridustrids, ; Sliailpdid fpiihe ppefatprs df all.truqkSy yehicJes ; or..pquiprpent ,• 
eb^jJq’ye^on the Project. $a(d,ra^.pf wages sjmll .be requestedpfsaid ; **i 

CoiMissibner in a sch^ul^cqn^imiig-the of 
’ Wages ioi^ pSid for eac^jpC v Said mips of wages s^limclude,payinents $0*- 
M Welfare pla^'.&.if no ,suj$ 

mmlm ofpiy^f*.s^-]|^.pwd directlyto said.iopfe^tprs. 

. *’ ' 4 •« i •••• :/4T 

Reserve Police $|fjcers ; (§£^tutory re%eijce:'N^ss. Gen. Laws. Chapter T49.,:;! 
Section 27B) Tiiis Paragraph 1.5 applies to every contract foT the construction, 
alteration, maintenance, repair or demolition of or addition to, any public works 

for the Commonwealth or any political subdivision thereof. . 

, ■ .... • s’ir 

The Contractor shall pay to any reserve police officer employed by him in any 
city or town the prevailing, rate of wage .paid to regular.police.officers.m sne&bity 


or town. 


-<X' ? 


Eight-HoiirX)ay T etc. .ThisParagraph l.6 applies only.fo-contracts which are. 
subject to the provisions of Mass..Gen. Laws Chapter 149, Sections:30and--64. 


No laborer, worker, mechanic, foreman or inspector working within this 
Commonwealth in the employ of the Contractor, Subcontractor or otherpersdn 1 - 
doing or contracting to do the whole or part of the work contemplated by the 
contract, shall be required or permitted to work more than eight 
day or more thaii forty-eight hours in' any one week, or more than six days ui bpy' 
one week, except in cases.of emergency. 


Lodging, etc. (Statutory reference: Mass. Gen. Laws Chapter 149* Section 2#) 
This Paragraph applies to, every contract with the Commonwealth, a cbunty>Git|® 
or town, or with a department, board, commission, or officer acting thereffor^-fbf • 
the doing of public work. 

Every employee under this contract shall lodge, board and trade where and with 
whom he elects, and neither the Contractor nor his agents or employees shall, 
either directly or indirectly, require as a condition of the employment of any 


if-*' 

:>'Tv 
<=■??> ; 


‘ It'.I!.. 


s',. 
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person that the employee shall lodge, board or trade at a particular place or with a 
particular person. 


1.9 


Access to Contractor’s Records (Executive Order No. 195) This paragraph 
applies to every contract for the purchase of services or materia! by any agency, 

bureau, board, commission, institution, or department of the Commonwealth. 

9 * 

•The; Governor or his designee, the secretary of administration and finance, and the 
state.jdUdiior or his designee shall have the right at reasonable times and upon 
reasonable notice to examine the books, records, and other’compilations of data of 
the Contractor which pertain to the perfomiahee and requirements of this contract. 



for the 

coi^’lniction, alteration, maintenance; -repair'6r'demolition off er addition'to, any 
public building or other public works for the Commonwealth or any political 
subdivision thereof. 

Tfie.Contractor shall, before comniencihg performance of the contract, provide by 

in y-o 


und^Jiiassf.Gem Laws Chapter 152 tb all person^ to 1^'e^loyed iinder the 
.cq^P^.?nd.the Contractor shall-continue sueMsii^nqe'm &li force'and effect 
^|^||He-terhi of the contract ; -Sufficientproof of^ ‘"'* 

.?.must:be furnished at the tube of execution of this cbiitraet. Failure 
.and., continue iri*force'such insurance aS ^ferdSaicl shall be debrfied a 
of the contract and shall, operatpras^n'imih'ediate termination’ 
cancellation of such insurance, whether ^by the'iftsuref or by the- *' 

. i^j| i; .?hali be Valid unless written notice thereof is given by the party 

proposing cancellation to the other party and to tbeUwafdmg authority at least 
fifteen days prior to the intended, effective date thereof, which date shall be 
expressedvln full notice. , . ' " 

ARTICLE 2 - EQTj|l:EMPLOYMENT OPPORTUNITY AND AFFIRMATIVE ACTION ‘ 

V ,/pft.V.v. -••• •' • • • ' ' 

(Statutory referencc::h4ass._Gen. Laws Chapter 151B; Executive Orders No. 74, No. 116 and No. 
246), The provisions of this Article 2 are intended to comply with the Commonwealth’s 
Supplemental Equal Employment Opportunity Anti-Discrimination and Affirmative Action 
Program, referred,to in.Executive Order No. ] 16 and administered by the Massachusetts 
Commission Against Discrimination. If no specific percentage has been inserted in 
Subparagmph 2.2;3 below, the applicable minimum percentage provided for in such 
Supplemental Program shall be deemed to have been so inserted. 


2.1 Definitions . For purposes of this Contract, “minority” refers to' Asian-Anrjeficans, 

Blacks, Spanish-Sumamed Americans, North American Indians, and Cape 
Verdeans. ‘‘Commission” refers to the Massachusetts Commission Against 
Discrimination. 
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2.2 Non-Discrimination and Affirmative Action:Requirements . During the 

performance of this Contract, the Contractor and ail of bis Subcontractors« 
(hereinafter “Contractor”), for himself, his assignees and successors in interest, 
agree to comply with Subparagraphs 2.2.1 through 2\2. 11.- 

2.2.1 In connection with.the performance pf Work upder this Contract, the Contractor 

shall not discriminate against any employee or applicant for employment because 
pf rape, color, religious creed, national origin,. age pr sex. The aforesaid provision 
sfjajl include, but not, he limited to, tjp following: ejpp.loyinfcnt upgrading, y 
dexnotjp^ or transicn recruitriierit advertising; reciuitmenl layoff; termination; 
rates of pay of oilier.forms of compensation;-conditions or privileges of "• .‘t: : 
employment; and selection for apprenticeship. The Contractor shall post hereafter 
in conspicuous places, available for employees, and applicants ifor. efr^loymeht, 
notipe^.tq .fee. pro vided by the Commission setting fo rth theprovisiorts of the Fair 
jEinpio^nent. Pratficgs Law-of the-.Cornnippwe^ltlu..'■ .. •. .■ -• •• 

2.2.2 In connection with the performance of Work under this Contract, the Contractor 
shall undertake in good faith affirmative action measures designed to eliminate 
any discriminatory .barriers, in the terms and conditions of employment on the 
grounds of race, color, religious creed, national origin, age or sex, and to"- 
eliminate and remedy any effects of such discrimination in the past: Such-'* 
affuinatiYe action shall entail, positive and aggressive measures to ensuffe equal 

' o^irtimity. ip .the, areas qfhirihg. upgradfogj demotion or transfer, fec-hjftnient, 

' or;tennination,;. rate ; »£compensation/ andvimservice Or apprcriticeshliS 

■ trafeihigprograms.,ihisraffinnative:action:shalI;incl u de.aIiaction'feq’Uired''fo''' 

.-■■■g iif>r HTiifrrpf|)ial omplpymentropportunityTorcaHpersonSj'iegardleskdf f^cepcolor, 

: vteiigipusxreed, inafional origi^.age'orvSe^A-puiTiose ofithis proVisibn is to ' • • 
ensure to the fulie.st extent .possible-an adequate.-supply o f skilled- ttadesriierrfor . 
this and fiiture Commonwealth public construction projects.• •' *■* r 

’ , . . •. . * . • * * .* " * 4 

2.2.3 As part of his obligation of remedial action under the foregoing'SubpafagfS|)h ; ' 

2.2.21, the Contractor shall maintain on this project a not less than ten percent 
(10%) ratio of minority, employee man hours to' total man-hours in each job r * 
category including but not limited to bricklayers, carpenters, cement masons, 
electricians, ironworkers, operating engineers, and those “classes of work” h::! ' 

enumerated in Mass; Gen. Laws Chapter 149, Section 441^. ■ ‘ 1 '‘ 

••• i-T. 

2.2-4 In the hiring pf minority journeymen; apprentices, trainees and advanced traiheeSV'"' 

the Contractor shall rely on referrals from a multi-employer affirmative' aictid#^ -* 
program approved by the Commission,- traditional referral methods utilizfe^ by the'^' v 
construction industry, and referrals.from agencies, not mcfrStbg'n' three''inmliihSef ^ 
at any one time, designated by the Liaison Committee (described in Subparagraph 
2.2.5 below) or the Commission. 
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2.2.5 


2 . 2.6 


2.2.7 


2 . 2.8 




At the discretion of the Commission there may be established for the life of this 
Contract a body to be known as the Liaison Committee. The Liaison Committee 
shall be composed of one representative each from the agency or agencies 
administering this project, hereinafter called the administering agency, the 
Cdtnmission and such other representatives as may be designated by the 
Conumssion in conjunction with the administering agency. 

The Contractor (or his agent, if any, designated by him as the on-site equal 
enipioyjnent opportunity officer) shall recognize the Liaison Committee as an 
affjfmhiiv'e action body, and shall establish a continuing; working relationship. 

Liaison Committee, consulting with the Liaison Committee on all matters 
related to minority recruitment, referral, employment and training. •— 

Contractor shall prepare projected manning tables on a quarterly .basis.. These 
• Bhili bfe-brokeh dowri into projections, by week, of workers required yi each trade. 
Cojigs iHaU be furnished date week in advance of the commencement of the 
period covered, and also when updated, to the Commission and Liaison 
Committee. 

Rt^ordsbf employment referral orders, prepared by the Contractor, shall be made 
ayMiable to the Commission and to the Liaison Committee on request. 

The Contractor shall prepare weekly reports in a form approved by the 
Commission of hours worked in each trade by each employee, identified as .a. 
minority or non-minority. Copies of these shall be provided at the end of each 
week to the Commission and to the Liaison Committee. 

If the„Gontractor shall use any Subcontractor on any work performed under this . 
v.Contract; heshall take affirmative action to negotiate with qualified minority 
•Subcontractors. This affirmative action shall cover both pre-bid and post-bid 
periods. It shall include notification to the Office of Minority Business 
Assistahce■ (within the Executive Office of Communities and Development) or. its 
designee-while bids are in preparation, of all products, work or services for whiph 
.the Contractor intends to negotiate bids. . ” 

In the employment of journeymen^ apprentices, trainees and advanced trainees, 
the Contractor shall give preference, first, to citizens of the Commonwealth who 
have served in the armed forces of the United States in time of war and have fceeri 
honorably discharged therefrom or released from actiye duty therein, and who are 
qualified to the perform the work to which the employment.relates, and, secondly, 
to citizens of the Commonwealth generally, and, if such cannot be obtained in 
sufficient numbers, then to citizens of the United States. 

A designee of the Commission and a designee of the Liaison Committee shall 
each have right of access to the construction site. 
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2.2.1 Q The Contractor shall maintain as a goal on this project a not less than five percent 

ratio of women work force to total project.hours in both the general contract and 
fe'afch individual filed sub-bid contract. 

A Labor Scheduling Table will be used as a tool for achieving a range of w.pmen 
work force participation for the entire project in both the general cpntract.and 
each individual filed sub-bid contract. Said Labor Scheduling Table shall be in a 
form acceptable to the Town'. 

.. . - • . ,'<•* 

2.2.11 Before starting work, the Contractors {inclines the General Contracjtpr, fpj/kself 

aM its Subcontractors, as Well as all/ijed sub-bid Contractors)..^will v §ubmit;plans 
for IdlueVbineni of the equal dpppjiunai)'gqab pf the .,^ntract. All Contractors 
will be required to make a good faith effort to.achkye.these goals. The : p|^n.,wiH 
indicate if the Contractors expect to achieVe'the requirements during ffie first 
quarter. If there are reasons why. the. Contractors, donot expect tq.achievc the 

.'requirements during the first quarter year pfthe^pntract construction.phase,gf&en 

' th6 CoMtractbreShaij provide a plain j^ciiljrted to address, to t|ic extent reasdnably 
possible, these obstacles to a good faith effort to achieve such goals. • 

Not more than ten days following the end of each work quarter, the Contractors 
will report on the achievement of the goals, detailing the good faith efforts .that 
have been made and will continue to be made and any other appropriate efforts 
not yet undertaken. 

. All reports will be signcd.by anofficer. or principal..of the company who Iras .the 
•authority to.contractuaily obligate the company. 

2.3 . . The Contractor shall comply with the provisions of Executive Order No. 74, as 

. , .amended by Executive Order No. ..166, dated May 1,1975/ and of Mass. Geri: 1 

Laws Chapter 15, IB, both of which are herein incorporated by reference and, made 
a part of this Contract. . •- 

2.4 The Contractor, in the performance of all Work, and prior to completion of the 
Work, will not discriminate onground? of race, color, religious, creeds national - • 
origin, age or sex in employment practices, in the. selection or retention of •;& 
Subcontractors, or in the procurement of materials and rentals of equipment. 

2.5. . In all solicitations.either by competitive bidding or negotiation.made by the 

Contractor either, for work to be performed under a subcontract or for the' r- '•' 
procurement of materials or equipment, each potential Subcontractor or supplier 
shall be notified m. writing by the. Contractor of the Contractor’s obligations under 
this Contract relative to non-discrimination and affirmative action. . •: 

2.6 ' The Contractor hereby certifies that he shall comply with the minority manpower 

ratio and specific action steps contained herein. The Contractor shall be required 
to obtain from each of its Subcontractors and submit to the administering agency . 


Supplements! Statutory Condition* - i‘3gc <j 
(R ev. 12/8/04) 




prior to the performance of any work under the Contract a certification by said 
Subcontractor, regardless of tier, that it will comply with the minority manpower 
ration and specific affirmative action steps contained herein.. Such certification 
shall be provided on forms furnished by the administering agency or, in the 
absence thereof, on forms prescribed by the Commission. 

The Contractor’s certification form must be signed by all successful low bidder(s) 
prior to award by the administering agency. 

Compliance Information, Reports and Sanctions.. 

The Contractor will provide all information and reports required by the' 
admMstermg agency or the Commission on instructions issued by either of them 
and will permit access to its facilities and books, records, accounts and other 
sources of information which may be determined by the Cpmmisskm to affect the 
employment 6f personnel. This provision shall appljt oVil^'tq .infpiTO|^&n"'. ”’ 

• pettiiteht to* the Commonwealth’s supplementary aflmmatiyd action ‘ 

requirements; Where information requ&ed is in '' 

who fails Or refuses to foniish This iiiforrtiafibjt;; the' 
c^jfytqihe.'administering agency Of the CorrimisSibh as apprqpnl?e^| Ji^j set 

forth What efforts he has made taohtaih the iriforihStidhi *'^* M ’ S 
.. ... •. •• .. ■ WJiMfttetaihr. 

, 1 • ' y-*#.. 

Whenever the administering agency, the Commission or the Liaison Committee 
believes the Contractor or any Subcontractor may not be operating in compliance 
'Wiethes temriof this Paragraph 2.8, the' 'Gomriiisrsiohdnectl^ ' 

.^desjgpated agent, shall conduct an appropriate mvestigatioi^ and mayjfemfejJ'wJth 
the-parties/ td determine if such Contractor is 

v.fenns of this Paragraph 2.8.' If the Goifcimssion brits ageht fnidsi f hl'^^llptof 
of any Subcontractor not in compliance, it shall make a preliminafyilpoft dn 
noncompliance, and notify such .Contractor in writing of such, steps asyriJ! in the 
judgment of the Commission or its agent bring such Coh'trac^ir ihtq pcin^jlanee. 
Ih-theeyent that such Contractor fails or refuses to folly perforin 
Commission shall make a final report of non-compliance/arid tecom^e^tp'ilid 
administering agency the imposition of one or more of the sanctions liMpf'feiBW: 
If, however, the Commission believes the Contractor pj, any Subcontractor has .. 
taken or is taking every possible measure to achieve compliance, it shaif ribt make 
a final, report of non-compliance. Within fourteen days of the receipt of the 
recommendations of the Commission, the administering agency shall rnriv'e to : 
impose one or more of the following sanctions, as it may deem appropriate : tp 
attain foil and effective enforcement: ’ " 

; (i) The recovery by the administering agency from the Contractor of 

1/100 of 1% of the contract award price Or Si ,000, Whichever sunns' 
greater, in the nature of liquidated damages or, if a Subcontract^: is in 
non-compliance, the recovery by the administering agency from the 
Contractor, to be assessed by the Contractor as a back charge against 
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the Subcontractor, of 1/1 0 or \% of the subcontract price, or S400, 
whichever sum is greater, in the nature of liquidated damages, , for each 
' ' Week that such party fails or refuses to comply; 

'(H)- ' ■’ The suspension of any payment or part thereof due under the Contract 
until such time as the Contractor or any Subcontractor is able to 
demonstrate his compliance with the terms of the contract; 

(hi) * The terminat ion, or cancellation, of the Contract, in whple or in part, . 

unless the Contractor or any subcontractor is able to demonstrate 
within a specified time his compliance with the terms o.fthe Contract; 

(iy) T,hq dejftjal. to. the CQntractp^.pr.any, Subco ntractor o f the. right tp;.. 

participate in. any future contracts awarded by the administering.. 

; , ? ‘' agency for a period of up tp three years. . . 

V- ! " ' (> ;-y,•< ■-. 

anytime after the ipippsition of ope.qr. more of the above sanctions a=- » • 
Coptiactoris ablj? to derriphs’trate that he is,in compliance with this Paragraph 2.8, 
he iffiy.reddest tji.at the administering agency, in consultation with the 
Co§g^s|®n, suspend the sanctions conditionally, pending a final determination 
bf, thl Cdlmmission as to whether the Contractor is incompliance. Upon final 
'de’tenbmafen of the Commission, the, administering agency, based on .the * ■ \ 
recommendation of the Commission, shall either lift the sanctions or reimpose 


• 4,?^M*^Uja^^^piivncratteA^i?dc^Stijgf»jragrapir-3i8iS ; to£rtlidt£^:J^.a?;a&raphi2.-B- shalhaiot ; be 
••.v^i^p^|^y^c^dj^istermg^gency(.excep,tafter!;an.adjudieatorypro:ceediiig^as 
... .;/Il^^^p;,is:us.e,d^. ; Mass. v G,em.I^.ws f ciiapter30Av. i ha:s-,been:COnductedw:vNo..>:.t- 
• j^y.e.|imgtiop.by the .Co mmissiomorits, agent shall be (initiated, without' prior notice 
toVlielpoijlftactor. . * "• 

- The,proyisioris of this Article 2 are severable^and if any ofthese 

prp§j|ps' sh»il bp held unconstitutional by any court of competent jurisdiction, 
tfie Je&sfon of such court shall not affect or impair any of the remaining 




.The 6piitr3ct° r shall comply with the provisions of Executive Order No. 246; ’= 
relating, to discriminaripp against and equal employment opportunity for thc,- 
handicajip.ed, which is herein incorporated by reference and made a part of t his 
Coi^;act ri !in connection with the performance of work under this Contract, the : 
Contractor, 1 Subcontractors and suppliers of goods and services shall not ' -> • 

discriminate against the handicapped. Furthermore, Contractors, Subcontractors 
and suppliers.of goods and services must give, written notice of their commitments 
under this.Paragraph 2.10 to any labor union, association or brotherhood with 
•vyhich they have a collective bargaining contract or other agreement, and must 
give such notice to handicapped contractors and to handicapped contractor 
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associations- A copy of such notice riiu'st be furnished to the awarding authority 
at the time of the signing of the contract. 


2.J1 
2.1 hi 


2.11.2 


2.13.3 


Suspension of Payments. 

If the awarding authority determines after investigation that the Contractor or any 
Subcontractor is not mCompliance' withtbetenns of Article if may suspend any 

payment or portion thereofjiueufider the? Contract until the Contractor 
demonstrates compliance With tfie ternll bit Article 2. 


•' Payment shall not be suspended if tfe aWarding authority finds that the Contractor 
m&de his best efforts to comply with Afticld 2, or th« .some- dthpr justifiable 
reasdii exists for waiving 'Uie'^r^isiBns^f Article 2 in whole of in' pari: 


Payment may be suspended only after the Contractor and any other interested . 
par^^shall haVebefch 5 giveft1he , B^p6’ii^^‘VQ^m'^j&tB^e'^ i ui - 'sSp^iH A 6tits 
-.■pfsitibnat. aft &'fbnnal heanhg;heid' by' 
anrii'Onty'.haS cohciudeid updnfei)fdw o'f ail 

justified. " r ' ’ ' A 


2.11.4 This 1 temporary suspension bf payments by the Swafdmg;authority :i separaite'' 

from’the sanctions set forth in Pai^'grapli'2;g^abdVe-%hIch;ifr£by the 
Commission and recommended to the awarding authority. 



ARTICLE 3 - MASSACHUSETTS PUBLIC CONSTRUCTION STATUTES . 

J£f.Vh -• '• • ' . . , / . 

3-1 ..... ^ ; -.ufo%h 3 tever extent Massachvsettp'^fatritdfy’lawsregard^ 

a#iy to. this project, said laws ^difi£Sliy'af'e ;, u^cirj5^feteH hertiftlis if refilled 
'ftHteim.- ;> • •• 

•, . . »»,' ■ .•* - •• .wn u.'V> 

ARTICLE 4 »TITLE I GENERAL GOVERNMENT, ARTICLE 16' : CONSTRUCTldM ‘' ?> 

PROJECTS; § 1-3 OP THET0WN'OF• APLINGTON'GENERAL BY-LAWS : 

• .: > • ...-aiu e* • WV. .*»%•*• . ~ 

4.1 Women Work Force Participation; 4,,; 

4.1.1. The -contractor shall maintain as a goal on -this project a rioffesS than five percent 

ratio of women work force to total project hours in both the general contract and 
each individual filed sub-bid contract, if applicable. The preceding sentence shall 
be included in all construction contracts whether entered into by the Town 
pursuant to the provisions of M.G.L. c. 349 or M.G.L. c. 30, § 39M et. seq. 
provided however, that if entered into under Chapter 30 same shall not be deemed 
to apply where the projected bid price as determined by the Director of Public 
Works is not likely to exceed $200,000. 
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4.1.2 

4.2' 

4.2.1 


4.2.2 


4.2.3 

4.3 
4.3.1 


A Labor Scheduling Table which will be used as a tool for achieving a range of 
women work force participation for the entire project in both the general contract 
and each individual filed sub-bid contract. 


Equal Opportunity Goal Compliance. . ■ : 

Before starting work, the contractors (includes the general contractpry for..itself 
and its subcontractors, as well as all.filed^b^id.contractors, if applicable)wdlj 
submit plans for.achievement^of.the equal ppp^oituiiity.gp^ls of the. : cpntr^c.t..; /v AIl 
contractors will be required to. make good ^ithreffprt.to : achieve, 

The plan will indicate if the contractors expect to achieve the requirements during 
jfoeijrat quarter. If there, are reasqps.tyhy ^ .por^rac^o^dq not expect to. aphieVe.. 
Aelmqu ircrneqts. duringjhq. &sI quarter .year, of thfis tintract iqn. phase, 

thenSeppntrai^ plan.cajcula|ied..tq address,-to. the extent. 

reasonably possible, these obstacles to a good feiith effort to achieve such goals. 

-ijkv.r. ...a s»: - .• f.-'V- *y* ••••' •*» 

f^6t more than ten days.following ihc end.pf^ch .work,quarter,- the contractors 

w r iii ^ppitf’bi the achipvpmcnt. o ; f the.goals, detailing: the good.feifjj,efforts Jfcat • 
fen made, and will continue to be made and any other appropriate,efforts 
not yet undertaken. 

All imports will be..signed by an officer OT.qriitcipal of the company , who has the 
authofity to contractually obligate the company. vv- 

Recruitment and Training 

Any board, officer, committee, or other agency of the Town, which acts on behalf 
offh^.Tpwn inmaking. or, supervjsmg^y.cpntracL any amount exceeding, the 
sunibf i 100,0$). for the purchase of.gbqds, or. services or.jfor.the constmction/u- 
renovation, or repair of buildings or other improvement of real estate, may make 
arrangements with contractors and other interested agencies for special programs 
of recruitment and training in connection withthe.wbfk tpf; be performed oh. stich 
contact/ with the. objective of prompting equal .employrrieht fopportuhity. for 
members of minority groups protected by the fair employment laws of the 
Commonwealth andiheJUhited States. Any board, officer, committee or other •? 
Town agency may expend Townfunds in carrying them out provided that .. 
appropriations, specifically designed for such purposes have been voted by the 
Town Meeting. • • •* • •• •" . .:• •• •• 

■ J-if 
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. TOWN OF ARLINGTON 

GENERAL contract 

THE TOWN OF ARLINGTON, a municipal corporation of the Commonwealth of 
Massachusetts, acting through its Town Manager, and 


(The Contractor) hereby mutually agree as follows: 

ARTICLE I - T HE C ONTRACT DOCU MENTS 

The Contract Documents, as defined in the CONSOLIDATED GENERAL CONDITIONS and 
SUPPLEMENTAL STATUTORY CONDITIONS, including said CONSOLIDATED. 
GENERAL CONDITIONS and SUPPLEMENTAL STATUTORY CONDITIONS are hereby 
incorporated by reference and made a part hereof, and shall include Addenda and Alternates, if 

any. 

ARTICLE II -GENERAL DESCRIPTION OF TH.E_WOR.K- 

The Contractor shall furnish all of the materials and perform all of the Work required by the 
Contract Documents entitled ‘ “ ’’ dated 

• prepared by [ ___—- - -— 

acting as, and in these Contract Documents entitled, the Architect. 

ARTICLE HI - COMMENCEMENT AND COMPLETION OF WO RK ANQ LIQUIDATED 

damages. 

It is agreed that time is of the essence of this Contract. 

The Contractor'shall commence work only upon the execution of this Contract by the Town of 
Arlington by, its Town Manager, the certification of the availability of the appropriation by the 
-Town Comptroller,-approval as to form by the Town Counsel, and upon issuance of a Notice to 
Proceed,- and shall bring the Work to Substantial Completion by jDATEJ, and to Final 

Completion within 15 calendar days thereafter. Liquidated damages in the amount of |$-1 per 

calendar day will be applicable after the dale of Substantial Completion for which the project is 
not substantially complete, and for each day after the date of Final Completion for which the 
project is not finally complete, and otherwise in accordance with the provisions of the 
CONSOLIDATED GENERAL CONDITIONS and SUPPLEMENTAL STATUTORY 
CONDITIONS. The liquidated damages amount per calendar day is a minimum damage figure 
to compensate the Owner for administrative costs and loss or delay of its use of the building and 
site, and does not limit in any way the liability of the Contractor for damages in excess of the 
specified liquidated damages amount for other damages, for example, damages for breach of 
Contract, and added architect and consultant fees. It is expressly understood that such liquidated 



damages do not constitute a penalty. AH work shall be phased (if applicable) in accordance with 
the Contract Documents. 


NOTE: .NOTWITHSTANDING ANYTHING TO THE CONTRARY, THE TIME OF 
COMMENCEMENT SHALL ONLY BE BY WRITTEN NOTICE TO PROCEED WITH THE 
WORK AS DATED AND ISSUED TO THE CONTRACTOR BY THE TOWN OF 
ARLINGTON. NOTICE TO PROCEED MAY BE GIVEN ANYTIME AFTER THE AWARD 
OF THE CONTRACT, BUT NOT LATER THAN 14 DAYS AFTER THE EXECUTION OF 
THE CONTRACT. 


ARTICLE IV - COMPENSATION TO BE PAID BY TOWN 


The Town shall pay and the Contractor shall accept, as full compensation for everything 
furnished, done by or resulting to the Contractor in carrying out this Contract, subject to 
additions and deductions in the Contract Documents in the sum of; 


ARTICLE V r AVAILABILITY OF APPROPRIATION 

This Contract is subject to an appropriation being available therefor. 

This Contract is executed by the Town of Arlington arid by the Contractor as of this __ day 

of_ T 2004. 

TOWN OF ARLINGTON 

BY: _ ’ _ 

Town Manager 

Approved as to Availability 

of Appropriation CONTRACTOR: 


Town Comptroller 


(Name) 


Approved as to Form: 


(Address) 

BY: _ 

(Name) 


Town Counsel 


(Title) 

(Affix Corporate Seal Here) 
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PAYMENT BOND 


Bond No. __ 

KNOW ALL MEN BY THESE PRESENT, that we_ ; _with a place of 

business at___as principal (the ‘’Principal*’), and 

__ . a corporation qualified to do business in the Commonwealth of 

Massachusetts, with a place of business at . _as Surety (the “Surety"), 

are held and firmly bound unto Town of Arlington as Obligee (the “Obligee”), in the sum of 


lawful money of the United States of America, to be paid to the Obligee, for which payment, well 
and truly to be made, we bind ourselves, our respective heirs, executors, administrators, successors 
and assigns, jointly and severally, firmly by these present. _ 

WHEREAS, the Principal has assumed and made a contract with the Obligee, bearing the date of 
’ _, for the • 

NOW, THE CONDITIONS of this obligation are such that if the Principal and all subcontractors 
under said contract shall pay for all labor performed or furnished and for all materials used or 
employed in said contract and in any and all duly authorized modifications, alterations, 
extensions of time, changes or additions to said contract that may hereafter be made, notice to the 
Surety of such' modifications, alterations, extensions of time, changes or additions being hereby 
waived, the foregoing to include any other purposes or items set out in, and to be subject to, the ' 
provisions 6f Massachusetts General Laws, Chapter 30, Section 39A, and Chapter 149, Section 
29, as amended then this obligation shall become null and void; otherwise, it shall remain in full 
force and virtue. 

IN WITNESS WHEREFORE, the Principal and Surety have hereto set their hands and seals this 
. day of___, 2004. 

PRINCIPAL SURETY 


[Name and Seal) [Aitomey-In-Fact][Seal] 


[Title] [Address] 

[Phone] 

Attest:._ Attest:_„ 

The rate for this Bond Ss__% of the first $_and_% for the next 

$ _ - 

The total premium for this Bond is $_. 

END OF PAYMENT BOND 
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performance bond 


Bond No.______ 

KNOW ALL MEN BY THESE PRESENT, that we_with a place of business 

at . _as principal (the "Principal”), and_._, 

a corporation qualified to do business in the Commonwealth of Massachusetts, with a place of business at 
______________ as Surety (the "Surety”), are held and firmly bound unto the Town of Arlington as 

Obligee (the “Obligee”), in the sum of . - r -,_ 

lawful money of the United States of America, to be paid to the Obligee, for which payment, well and truly to 
be made, vve bind ourselves, our respective heirs, executors, administrators, successors and assigns, jointly 
and severally, firmly by these present. 

WHEREAS, the Principal has assumed and made a contract with the Obligee, bearing the date of 
■ _________,forthe • ’ ‘ 

NOW THE CONDITIONS of this obligation are such that if the Principal and all Subcontractors under said 
contract shall well and truly keep and perform all the undertakings, covenants, agreement, terms, and 
conditions of said contract on its part to be kept and performed during the original term of said contract and 
any extensions thereofthat may be granted by the Obligee, with or without notice to the Surety, and during 
• the life and any guarantee required under the contract, and shall also well and truly keep and perform all the 
undertakings, covenants, agreements, terms and conditions of any arid all duly authorized modifications, 
alterations, changes or additions being hereby waived, then this obligation shall become null and void; 
otherwise, it shall remain in full force and virtue. 

IN THE EVENT the Contract is abandoned by the Principal, or is terminated by the Town of Arlington under 
the applicable provisions of the Contract, the Surety hereby further agrees that the Surety shall, if requested in 
writing by the Town of Arlington promptly take such action as is necessary to complete said Contract in 
accordance with its terms and conditions. 

IN WITNESS WHEREOF, the Principal and Surety have hereto set their hands and seals this_day of 

' _,2004. 

PRINCIPAL SURETY 





[Name and Seal] 


[Attorney-In-Fact] 


[Title] [Address] 


[Phone] . 

Attest:_ Attest:— 


The rate of the Bond is_% of the first $_and_ % for the next $. 

The total premium for this Bond is S_. 

END OF PERFORMANCE BOND 
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